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PARK  RIVER  LOCAL  PROTECTION  PROJECT 


AUXILIARY  CONDUIT  TUNNEL 
CONSTRUCTION  FOUNDATION  REPORT 


1.  LOCATION  AND  DESCRIPTION  OF  PROJECT 

The  Park  River  Local  Protection   Project  1s  located  1n  the  City  of 
Hartford,  Connecticut  and  Initially  consisted  of  sections  of  a  twin- 
rectangular  reinforced  concrete  conduit  built  1n  1944  to  Inclose  the 
lower  5,600  feet  of  Park  River.    Its  purpose  is  to  protect  the  low  level 
built-up  area  of  the  city  from  the  Connecticut  River  backwater  and  from 
floods  caused  by  runoff  from  the  Park  River  Basin.    In  1968  the  City  of 
Hartford  through  the  Greater  Hartford  Flood  Commission  working  with  the 
State  of  Connecticut,  completed  four  additional  sections  of  twin-rectan- 
gular conduti  1n  conjunction  with  the  construction  of  Interstate  Highway 
84.   The  original  Park  River  Conduit  was  designed  for  a  discharge  capacity 
of  18,000  cfs.    A  restudy  Indicated  that  a  greater  design  storm  flow  than 
previously  used  could  occur  due  to  additional  development  1n  the  basin, 
and  could  produce  a  project  design  flood  of  30,000  cfs  causing  conditions 
which  would  overtop  river  banks  and  headwalls  resulting  in  serious  flooding 
of  downtown  Hartford.    Completion  of  the  open  sections  1n  the  existing  box 
conduit  system  would  permit  pressuring  the  entire  conduit  system  thereby 
Increasing  the  overall  capacity. 

ComDletlon  of  the  remaining  four  sections  with  a  maximum  capacity  of 
18,000  cfs  would  not  provide  project  design  flood  protection  for  the  City 
of  Hartford.    Alternatives  investigated  indicated  that  a  22  foot  diameter 
auxiliary  conduit  would  provide  a  high  degree  of  flood  protection  1n  the 
densely  populated  and  developed  urban  areas. 

This  report  discusses  the  foundation  conditions  as  they  relate  to  the 
9,100  foot  long  auxiliary  conduit  tunnel  shaped  as  an  inverted  siphon  up 
to  200  feet  in  depth  below  the  city.    The  auxiliary  tunnel  is  designed  to 
carry  5,400  cfs  of  the  box  conduit  overflow,  transmitting  flood  waters 
from  an  upstream  portion  of  the  box  conduit  directly  to  the  Connecticut 
River  thus  reducing  flood  damaqes  and  losses  in  the  headpool  areas. 
(See  Plate  1) 

2.  CONSTRUCTION  AUTHORITY 

The  Park  River  Local  Protection  Project  was  authorized  by  the  Flood 
Control  Act  of  1968,  Public  Law  90-483  dated  August  13,  1968  which  reads 
1n  part  as  follows: 

"The  project  for  flood  protection  on  Park  River,  Connecticut  1s 
hereby  authorized  substantially  1n  accordance  with  the  recom- 
mendation of  the  Chief  of  Engineers  in  Senate  Document  No.  43, 
Ninetieth  Congress,  at  an  estimated  cost  of  $30,000,000." 
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3.  PURPOSE  OF  REPORT.    The  purpose  of  this  report  is  to  fulfill  the  ,  _j 
requirement  of  Regulation  ER  1110-1-1801  dated  14  January  1972  to  pre-  w 
pare  an  as-built  foundation  report  for  all  major  and  unique  construction 
projects.    The  reason  for  preparing  this  report  is  to  insure  the  pre- 
servation for  future  use  of  complete  records  of  foundation  conditions 
encountered  during  construction  and  of  methods  used  to  adapt  structures 

to  these  conditions. 

The  most  common  uses  to  which  foundation  reports  are  put  are  (1)  in 
determining  the  validity  of  claims  made  by  construction  contractors  in 
connection  with  difficulties  arising  from  alleged  foundation  conditions 
or  from  alleged  changed  conditions  (2)  in  planning  additional  foundation 
treatment  should  the  need  arise  after  project  completions,  (3)  in  eval- 
uating the  cause  of  failure  and  in  planning  remedial  action  should  failure 
or  partial  failure  of  a  structure  occur  as  a  result  of  foundation  defi- 
ciencies (4)  for  guidance  in  planning  foundation  explorations  and  in  anti- 
cipating foundation  problems  for  future  comparable  construction  projects 
and  (5)  as  part  of  the  permanent  collection  of  project  engineering  data 
required  by  Appendix  1  to  ER  1110-2-100. 

4.  LOCATION  OF  STRUCTURE.    The  intake  structure  is  located  (see  Plate  1) 
at  the  junction  of  box  conduit  sections  4,  5  and  7  and  proceeds  due  east 
beneath  Park  Street  and  other  portions  of  the  City  of  Hartford,  terminating 
at  the  westerly  bank  of  the  Connecticut  River  approximately  1,000  feet 
downstream  of  the  box  conduit  confluence  with  the  Connecticut  River.  The 
intake  structure  is  located  at  coordinates  N  148,803.936,  E  162,998.896 
proceeding  on  a  5,000  foot  curve  to  the  east  until  it  intersects  Park  Street 
where  upon  it  proceeds  due  east  terminating  at  the  outlet  structure  located 
at  coordinates  N  148,368.647,  E  172,024.122.    The  tunnel  was  designed  with 
an  invert  design  grade  of  -  95.07  MSL  at  the  intake  sloping  downgrade  at 
0.5778%  to  an  invert  elevation  of  -147.36  at  the  outlet  portal.  Location 
plan  and  as  built  tunnel  configuration  is  shown  on  Plate  1. 

5.  CONTRACTS  AND  CONTRACT  SUPERVISION 

Prime  contractor  for  the  project  was  Roger  J.  Au  &  Son,  Inc.,  P.O.  Box 
1488,  Mansfield,  OHIO  44901.    Sub-contractors  were  as  follows: 

John  V.  Dinan  Associates  Inc. 
Consulting  Engineer  and  Seismologists 
2125  Center  Avenue 
Fort  Lee,  NJ  07024 

San-Vel  Concrete  Corp. 
Prestress  Divisions 
P.O.  Box  385 
Littleton,  MA  01460 

Geo technical  Engineers  Inc. 
1017  Main  Street 
Winchester,  MA  01890 
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The  Robblns  Company 
650  S.  Orcas  Street 
Seattle,  WASH  08108 

Goldberg  Zolno  Dunn1c11ff  Associates  Inc. 
Geotechnlcal  Consultants 
30  Tower  Road 

Newton  Upper  Falls,  MA  02164 

Richland  Engineering  LTD 
Consulting  Engineers 
2770  Lexington  Ave. 
P.  0.  Box  3145 
Mansfield,  OHIO  44904 


The  Government  was  responsible  for  overall  contract  administration, 
supervision  and  Inspection.    Durlnq  the  peak  workload  employment  reached 
143  people,  of  which  13  were  Government  personnel.    Significant  con- 
struction events  are  shown  on  Table  1.    The  bid  price  on  23  June  1977 
for  the  work  was  $23,248,185  and  was  completed  as  of  2  July  1981  at 
a  cost  of  $24,457,493. 


3 


TABLE  1 

PARK  RIVER  LOCAL  PROTECTION 
AUXILIARY  CONDUIT  TUNNEL  W 
SIGNIFICANT  CONSTRUCTION  EVENTS 

FEATURE  DATE 


Contract  Award 

23 

June 

1977 

Notice  to  Proceed 

27 

Sept 

1977 

Construction  Start 

1 

Feb 

1978 

(Outlet  Shaft) 

TBM  Fabrication  Chamber 

3 

May 

1979 

Compl eted 

TBM  Operational 

13 

JQI 

1979 

Intake  Shaft  Started 

6 

Oct 

1979 

Intake  Shaft  Completed 

4 

June 

1980 

TBM  Holed  Thru  (Intake  Shaft) 

3 

Jul 

1980 

Outlet  Shaft  Completed 

21 

Aug 

1981 

Tunnel  Completed  and  Operational 

2 

Jul 

1981 

Final  Payment 

19 

Jul 

1982 
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B.    FOUNDATION  EXPLORATION 


6.    INVESTIGATION  PRIOR  TO  CONSTRUCTION 

a«    General .     Explorations  consisted  of  core  borings,  various 
tests  within  the  boreholes  and  a  seismic  survey.    Tests  in  boreholes 
Included  borehole  photographs,  pressure  testing,  piezometers,  observa- 
tion wells  and  pump  tests. 

(1)  Rock  core  from  29  borings  were  used  to  determine  the  tunnel 
geology.    Eighteen  were  M-series  chrome  barrel  NX  diameter  core  and 
eleven  were  M-series  4-inch  diameter.    (See  plates  2-1.6for  location) 
Ten  boreholes  do  not  reach  tunnel  grade  because  they  were  drilled  for 

a  previous  design  in  which  the  tunnel  was  designed  for  a  higher  invert 
elevation.    Rock  cores  were  record  photographed  in  the  laboratory.  All 
cores  were  photographed  in  the  field  immediately  upon  removal  from  the 
core  barrel  for  future  use  during  contract  bidding.    Six  wash  borings 
were  made  to  determine  the  bedrock  surface  configuration  at  the  outlet 
portal  and  one  boring  was  made  to  a  depth  of  155.5  feet  (OC-1)  to  deter- 
mine the  in-situ  rock  stresses  by  the  overcoring  method.    (Appendix  A) 

(2)  Borehole  photography  was  conducted  on  22  boreholes  in  rock 
to  determine  the  in-situ  rock  structure.    All  of  the  rock  structure  was 
observed  for  joint  structure  frequency  and  orientation.    Typical  joint 
rosettes  and  polar  diagrams  are  plotted  on  Plates  2  thru  16. 

(3)  Pressure  testing  was  conducted  on  all  borings  at  5  foot 
zones  using  air  inflatable  or  mechanical  packers.    Graphic  representation 

of  pressure  test  results  are  shown  on  Plates  2  thru  16.  Where  artesian  flows 
are  encountered,  pressure  testing  was  restricted. 

(4)  Observation  wells  were  installed  in  thirteen  boreholes  to 
record  ground  water  levels  prior  to  start  of  construction  and  to  determine 
groundwater  fluctuations. 

(5)  Pump  tests  were  conducted  on  seven  selected  boreholes  in  rock. 
Borings  were  pump  tested  in  rock  at  or  near  tunnel  grade  to  determine  water 
inflow  characteristics  during  construction. 

(6)  Pi ezometers  were  installed  in  eight  borings.    Piezometers  were 
located  at  multiple  levels  in  rock  and  overburden  to  determine  the  subsurface 
water  characteristics  prior  to  construction  and  to  establish  a  base  for 
determination  of  seasonal  variation. 

(7)  Seismic  surveys  were  conducted  along  the  tunnel  alignment  to 
determine  the  depth  to  rock  and  to  aid  in  selecting  borehole  location. 
Results  of  the  seismic  survey  are  shown  on  Plates  2  thru  16. 
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7.    INVESTIGATION  DURING  CONSTRUCTION 


a.    General .    Explorations  were  made  during  construction  by  the  con- 
tractor for  a  tail  tunnel  designed  and  constructed  as  a  convenience  to  the 
contractor  for  muck  removal  and  for  a  revised  tunnel  realignment  approved 
as  a  cost  savings  to  the  Government  and  the  contractor. 

(1)  The  tail  tunnel  located  beneath  the  Connecticut  River  east  of 
the  outlet  shaft  was  explored  using  five  drive  sample  borings  carried  to 
refusal.    The  borings  did  not  core  rock  and  were  made  to  assure  that  there 
was  an  adequate  rock  cover  over  the  tunnel  crown  which  was  to  be  used  as 

a  muck  car  by-pass. 

(2)  The  value  engineering  tunnel  realignment  at  the  intake  end  of 
the  tunnel  had  several  seismic  lines  made  by  the  contractor  for  the  purpose 
of  determining  the  elevation  of  the  rock  surface  and  two  borings  to  tunnel 
grade  to  confirm  the  quality  of  the  rock  on  the  realigned  tunnel. 


C.  GEOLOGY 


8.  REGIONAL  GEOLOGY 

The  City  of  Hartford  is  located  in  the  Connecticut  Valley  which  is  a 
broad  generally  north-south  oriented  lowland  basin  underlain  by  bedrock 
of  Triassic  age  consisting  of  conglomerate,  sandstone,  and  shale  with 
included  dikes  and  sills  of  basalt.    The  entire  valley  up  to  108  miles  in 
length  and  22  miles  in  width  represents  a  structural  block  that  is 
bordered  on  the  east  and  west  by  highlands  formed  of  more  resistant 
igneous  and  metamorphic  rocks.    The  sedimentary  rocks  of  the  valley  have 
been  faulted  and  tilted  to  the  east  at  a  dip  of  15°  to  20°.    This  physical 
setting  has  been  modified  by  glaciation,  causing  the  deposition  of  till 
and  later  lacustrine  lake  deposits  of  stratified  sands,  silts  and  clays 
above  the  rock. 

9.  SITE  GEOLOGY 

The  relief  at  the  site  presents  a  north-south  trend  which  generally 
reflects  the  general  strike  of  the  trap  rock  ridge  and  of  the  sedimentary 
rock  which  dip  gently  to  the  east.    The  relief  is  low  except  where  faulting 
and  differential  weathering  have  left  prominent  ridges  of  resistant  "trap" 
rock  projecting  above  the  floor  of  the  valley.    The  bedrock  is  generally 
blanketed  by  glacial  till  which  mantles  the  bedrock  surface.    In  the  low- 
land area,  the  till  is  buried  beneath  extensive  lacustrine  deposits  of 
stratified  sand  and  varved  silt  and  clay.    These  deposits  formed  in  glacial 
lakes  grade  upward  to  silts  and  sands  and  become  integral  with  the  terraces 
of  sands  and  gravels.    The  sand  and  gravel  terraces  formed  in  temporary 
lakes  that  were  controlled  by  the  local  spillways  during  the  glacial  reces- 
sion which  in  the  vicinity  of  the  Park  River  in  Hartford  approximates 
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elevation  45  MSL.    Recent  floodplaln  deposits  of  stream  sediment  and 
debris  occur  in  local  areas  along  the  streams.    Depth  and  composition 
of  these  deposits  is  highly  variable.    The  subsurface  water  level  is 
controlled  by  the  Connecticut  River  and  other  local  stream  gradients 
and  topography  with  the  upper  clay  layer  creating  an  Impervious  boun- 
dary that  controls  subsurface  drainage. 

10.  STRATIGRAPHY 

The  rocks  along  the  alignment  are  primarily  easterly  dipping 
THassic  sandy  shales/si ltstones  interrupted  by  a  zone  of  basalt  flows 
and  some  limited  unique  rock  types  near  the  basalt  intrusion.  The 
Interpreted  stratigraphy  based  on  Initial  rock  core  classification 
and  borehole  camera  Interpretation  1s  shown  on  plates  2  through  16. 
An  exaggerated  scale  containing  the  Information  from  the  TBM  camera 
and  physical  sampling  during  construction  1s  shown  superimposed  1n  a 
graphic  legend  at  tunnel  grade  on  the  as-bu1lt  contract  drawings, 
plates  2  through  16.    It  should  be  noted  that  the  camera  documentation 
1s  broken  in  areas  where  functional  difficulties  occurred  in  the  auto- 
matic camera  system.    The  automatic  photo  documentation  1s  better  suited 
toward  Identifying  structural  characteristics  of  the  exposed  bedrock 
rather  than  identifying  specific  or  general  Hthology.    (For  a  complete 
discussion  of  the  camera  capabilities,  limitations  and  recommendations 
see  Appendix  "A",  Final  Report,  Geotechnical  Instrumentation,  In-SItu 
Stress  Measurements  and  Photographic  Geologic  Documentation,  F'ark  Kiver 
Auxiliary  Conduit,  Hartford,  Connecticut.)   Descriptions  of  the  various 
significant  rock  types  are  as  follows: 

a.  Red  Shale/Si ltstone.     The  dominant  rock  type  1s  reddish-brown 
shale/si ltstone.    The  shale  contains  sandy  phases  and  1s  interbedded  with 
gray  shales  and  thin  sandstones.    It  1s  thin  bedded  and  calcareous.  Cal- 
dte  fills  the  open  bedding  planes,  joints,  and  fractures.    The  shales  are 
usually  well -cemented  and  moderately  hard  but  some  zones  are  classified 

as  soft  and  weak.    The  sandy  phases  are  mostly  competent  and  hard  to  very 
hard.    Bedding  strikes  roughly  north-south  and  generally  dips  10°  to  20° 
to  the  east  but  with  local  variations. 

b.  Gray-Black  Shales.     Gray  and  sometimes  black  shales  are  Inter- 
bedded with  the  red  shales.    They  are  thin-bedded  and  similarly  oriented. 
The  beds  are  thinner  than  the  red  beds  and  were  used  as  markers  to  corre- 
late between  boreholes.    Gray  shales  are  calcareous,  moderately  hard  to 
soft  and  are  similar  in  physical  properties  to  the  red  shales. 

c.  Sandstone.  Thin  whitish  to  gray  calcareous  sandstone  beds  are 
common  within  the  shales.  Many  sandy  zones  appear  to  correlate  between 
boreholes  and  were  used  as  markers.  The  beds  are  hard  but  sometimes  show 
solution  activity  and  localized  concentrated  jointing.  Variations  Include 
a  coarse  red  sandstone  (arkose)  and  a  thin  zone  of  interbedded  volcanic 
sandstone  and  shale  that  were  encountered  in  boreholes  FD-9T  and  FD-24T 
respectively  and  verified  1n  photographs  taken  by  the  TBM  camera. 
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d.  ' Basalts.     Basalt  flows  near  the  intake  shaft. ar.e  oriented 
consistent  with  the  local  stratiqraphy  although  structural  modifica- 
tions -are  ^apparent  (see  plates,  2&3) .They  are  usually  gray  and  olive 
gray  (locally  black),  slightly  vesicular  and  non-vesicular,  calcareous, 
hard  and  contain  healed  hairline  fractures  throughout.  Localized 
broken  and  weathered  zones  occur  and  are  noted  on  the  drawings. 

e-    Aphanite.    This  gray-fine  grained  to  glassy  rock  type  occurs 
in  borehole  FD-9T  between  the  depths  of  137  and  188  feet.    Its  origin 
is  uncertain  and  it  occurs  in  zones  with  unresol ved  structural  discon- 
tinuities.   It  is  hard  to  very  hard  but  also  contains  numerous  irregular 
healed  hairline  fractures.    Some  zones  may  ■  be  slightly  weathered  and 
less  dense.    This  rock  type  was  not  identified  by  the  TBM  camera. 

11.    STRUCTURAL  GEOLOGY 

a«    Jointing.    Joints  were  examined  for  characteristics  in  rock 
core  and  also  logged  and  oriented  by  borehole  photography.  Detail 
sections  on    Plates  Z  through  16  show  significant  joint  data  as  inter- 
preted from  the  TBM  camera  and  geologic  logs.    The  principle  joint  con- 
trol applicable  to  each  of  the  rock  types  is  as  follows: 

(1)  Shales .    The  primary  joints  in  the  shales  are  along  the 
bedding  generally  dipping  between  10°  and  20°.    Steeply  dipping  joints 
are  variably  distributed  as  strike  and  dip  joints  with  irregular  to 
rough  surfaces  and  dips  ranging  from  70°  to  90°.    Many  are  very  thin 
and  healed  with  calcite  making  highly  visible  mapping  by  the  TBM 
camera. 

(2)  Sandstones.     Specific  joint  sets  were  not  identified 
in  the  sandstone  beds  and  were  considered  for  design  purposes  to  be 
random  and  generally  steeply  dipping. 

(3)  Basalt.     In  borings  FD-8T  and  -FD-14T  less  than  10  percent 
of  the  joints  were  parallel  to  the  trend  of  bedding  in  the  shale.  More 
than  50  percent  strike  between  N45°E  to  N45°W  ;and  dip  60°  to  90°. 
Relatively  few  joints  were  visible  on  the  TBM  camera. 

b.  Folds.     Folded  beds  appear  present  at  Sta  57+50.  Borehole 
photography  detected  a  reverse  dip  of  the  beds  in  FD-22T.    See  plate  8  . 
A  fault  was  considered  likely  in  this  zone  based  on  the  core  samples  and 
its  presence  was  verified  by  the  tunnel  construction  which  intersected 

a  fault  at  approximately  Sta  59+00  and  63+00. 

c.  Faults  were  interpreted  in  two  areas,  near  Sta  57+00  and  between 
Sta  89+50  and  95+00.    Fault  conditions  were  experienced  during  construc- 
tion between  Sta  59+00  and  63+00  based  on  construction  records  and  between 
Sta  95+88  and  96+54  based  on  the  TBM  camera  interpretation. 
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12.    ENGINEERING  CHARACTERISTICS  OF  OVERBURDEN  MATERIALS 


The  strati graphic  sequence  of  the  soils  is  shown   on  Plates  2 
through  16.    This  sequence  was  depicted  based  on  explorations  and 
seismic  velocity  interpretation.    A  detailed  report  of  the  soils 
testing  and  their  properties  at  the  shaft  locations  is  contained  in 
DM  No._ 8  Auxiliary  Conduit  Shafts.     The  engineering  properties  of 
these  materials  is  as  follows: 

a*    Glacial  Till.     Materials  in  the  glacial  till  deposit  1n  the 
Hartford  area  are  compact,  well  graded,  gravelly  silty  sands,  sllty 
sandy  gravels  and  gravelly  sandy  silts  from  fine  contents  between  25 
and  55  percent.    The  materials  range  from  nonplastic  to  slightly  plastic 
with  liquid  limits  of  less  than  25  and  plasticity  indices  of  less  than 
8.    Natural  water  contents  are  between  8  and  15  percent.  Specific 
gravity  ranges  from  2.69  to  2.75.    Saturated  natural  unit  weights  are 
estimated  to  be  between  140  and  150  pounds  per  cubic  foot.    For  the  anti- 
cipated stress  ranges  these  materials  are  estimated  to  have  shear 
strengths  equivalent  to  an  angle  of  internal  friction  of  35  degrees, 
based  on  past  experience  with  similar  soils.    The  estimated  coefficient 
of  subgrade  reaction  for  these  materials  is  on  the  order  of  400  pounds 
per  square  Inch  per  Inch. 

D*    Varved  Clay.    Reference  1s  made  to  Design  Memorandum  No.  5, 
Embankments  and  Foundations,  Part  1,  Box  Conduit,  for  a  detailed  evalua- 
tion of  the  engineering  properties  of  the  materials  in  the  varved  clay 
deposit.    The  material  consists  of  alternating  laminae  of  soft  plastic 
clays  and  silts.    Liquid  limits  of  the  clay  bands  range  from  55  to  75 
with  plasticity  Indices  berween  25  and  45.    The  silts  have  liquid  limits 
varying  from  30  to  50  with  plasticity  Indices  between  0  and  20.  Natural 
water  contents  range  from  60  to  80  percent  for  the  clays  and  from  35  to 
50  percent  for  the  silts.    Specific  gravity  of  the  sllty  bands  varies  from 
2.75  to  2.80  and  that  of  the  clay  bands  from  2.75  to  2.85.    Saturated  unit 
weights  vary  between  100  and  110  pounds  per  cubic  foot.  Consolidation 
test  results  for  this  and  other  projects  indicated  that  the  material  has 
been  preconsoli dated  to  loads  at  least  0.5  TSF  greater  than  present  over- 
burden stresses.    For  design  purposes  the  undrained  shear  strength  of  the 
material  is  estimated  to  be  500  pounds  per  square  foot. 

c.    Silty  Sands.    The  materials  in  the  loose  to  moderately  compact 
zone  of  sllty  sands  at  the  outlet  shaft  are  nonplastic,  silty  medium  to 
fine  sand,  gravelly  silty  sand  and  sandy  silt.    Saturated  natural  unit 
weights  are  estimated  to  be  between  120  and  135  pounds  per  square  foot. 
Shear  strengths  are  estimated  to  be  equivalent  to  an  anqle  of  Internal 
friction  of  30  degrees. 

13.    ENGINEERING  CHARACTERISTICS  OF  BEDROCK  MATERIALS 

A  summary  of  the  mechanical  rock  properties  is  shown  on  Table  2. 
The  test  results  represent  physical  samples  selected  from  twenty-one 
explorations  on  the  tunnel  alignment,  generally  distributed  over  the  area 
of  the  tunnel  section.    Detailed  results  of  physical  testing  is  contained 
in  DM  No.  9  Auxiliary  Conduit  Tunnel.    General  comments  on  the  physical 
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SUMMARY  OF  MECHANICAL  ROCK  PROPERTIES 


RED 
SHALE 

GRAY 
SHALE 

BASALT 

APHANITE 

RED 

SANDSTONE 

SPECIFIC 
GRAV ITY 

U  iv>  Will 

(ORY) 

TESTS 
COUNTED 

RANGE 

25 

2.58  -  2.72 

4 

2.61  -  2.73 

14 

2.68  -  2.87 

3 

2.46  -2.62 

2 

2.58-2.73 

AVE. 

2.66 

2.66 

2.74 

2.54 

2.66 

UNIT  WEIGHT 

TESTS 
COUNTED 

25 

4 

14 

3 

2 

(PCF) 

RANGE 

161  -  169.7 

162.9  -  170. 4 

167.2  -175.3 

153.5-163.5 

161  -170.4 

AVE  . 

166 

166 

172.2 

158.5 

165.7 

UNCONF  t  NED 
COMPRESS  1 VE 

TESTS 
COUNTED 

19 

4 

1 1 

3 

2 

STRENGTH 
(PSI) 

RANGE 

3,242-13,100 

4,329-14,740 

5,540-13,740 

2,700-6,660 

9,350-9,536 

AVE. 

7.752 

8,556 

10,263 

4,090 

9,443 

MODULUS  OF 
ELASTICITY 
E(psi  x  106) 

TESTS 
COUNTED 

RANGE 
AVE. 

7 

.2  -  5 
2.1 

1 

2.5 

9 

.89  -10. 
4.62 

1 

3 

properties  of  the  rock  are  as  follows: 


Density.     The  density  of  the  rock  averages  2.66  BSSD  (166  pcf) 
for  the  shale  and  2.75  BSSD  (171.6  pcf)  for  the  basalt.    These  rocks 
comprise  the  bulk  of  the  rock  encountered  in  the  tunnel. 

b-.    Swell  Test.     Swell  tests  conducted  on  the  shale  rock  indicated 
a  lineal  expansion  normal  to  the  foliation  of  0.4  of  a  percent  in 
approximately  160  hours. 

C;    Moisture.    All  physical  property  tests  on  the  rock  were  conducted 
at  the  natural  moisture  content.    All  test  samples  of  shale  were  waxed 
in  the  field  to  retain  their  natural  moisture  and  were  stripped  imme- 
diately prior  to  testing.    Absorption  averaged  1.18  percent  for  27  samples 
in  the  shales  and  sandstones  and  .566  percent  for  15  samples  of  the 
basalt. 

d;   Modulus  of  Elasticity.     Elastic  moduli  ratios  were  determined 
as  a  by-product  of  the  controlled  testing.    Design  values  for  the  modulus 
of  elasticity  was  determined  from  testing  to  be  2.1  x  106  psi  for  the 
sedimentary  rocks  and  4.6  x  106  for  the  basalt.    The  modulus  of  elasticity 
(E)  for  the  sedimentary  in  a  vertical  direction  were  closely  related  to 
those  obtained  by  in-situ  testing  at  depths  up  to  100  feet  which  average 
3.07  x  10°  psi.    Average  "E"  for  greater  depths  during  in-situ  testing 
were  appreciably  higher  being  8.25  and  7.33  x  106  psi  at  depths  of  148 
feet  and  154  feet  respectively.    In  comparison  tests  performed  at  tunnel 
grade  during  construction  averaged  2.96  x  10°  psi  at  depths  of  183-195  feet. 
This  lower  modulus  may  be  attributable  to  affects  of  the  tunnel  excavation 
method  which  was  done  by  blasting  in  this  area. 

e.  In-Situ  Stress.    The  results  of  in-situ  stress  at  the  site  prior 
to  tunnel  construction  are  in  general  agreeable  with  the  regional  data 
having  a  maximum  principal  stress  with  an  average  orientation  of  N48° 
E+_  12  .    There  also  appears  to  be  relatively  low  lateral  stress  with  an 
average  maximum  principal  stress  of  452+^  133  psi  compression.    The  stresses 
of  lower  magnitudes  occur  above  the  fractured  zone  between  a  depth  of  104 
feet  (EL  -79)  and  a  depth  of  111  feet  (EL  -86)  and  slightly  higher  magnitude 
occur  below  the  fractured  zone.    Correlation  with  the  in-situ  stress  mea- 
sured at  tunnel  grade  by  the  overcoring  technique  indicates  an  average 
maximum  principal  stress  in  the  vertical  mode  of  291  psi  which  is  slightly 
less  than  the  lower  range  of  values  obtained  from  the  pre-construction 
in-situ  borehole  testing. 

f.  Sliding  Friction.    Friction  tests  on  natural  joint  surfaces  were 
conducted  on  saturated  surfaces  at  5,  10  and  15  TSF.    The  average  angle 
of  sliding  friction  for  the  joint  surfaces  was  0  =  31.6°  with  an  average 
cohesion  of  2.2  TSF  primarily  due  to  undulations  in  the  bedding  surface. 
Sliding  friction  test  on  a  sawed  joint  in  the  shale  had  a  0  of  26.1°  with 
a  cohesion  of  0.59  TSF. 
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cf.    Triaxial  Tests.     Triaxial  tests  on  shale  indicate  an  average 
angle  of  internal  friction  of  48.9°  with  a  cohesion  of  188  TSF. 

h.    Multistage  Triaxial  Tests.    These  tests  were  conducted  on 
steeply,  dipping  natural  joints  which  cross  the  natural  bedding  in  the 
sedimentary  rocks.    This  method  was  used  to  evaluate  the  coefficient 
of  friction  and  cohesion  along  natural  strike,  dip  and  diagonal  joints. 
Due  to  the  Irregularity  of  most  joint  surfaces  the  strength  values  were 
high  resulting  in  average  values  for  friction  of  0  =  30.5°  and  cohesion 
of  97  TSF. 


1.    Unconfined  Compression  Tests.    Uncohfined  compression  tests  were 
conducted  with  and  without  strain  measurements.    Three  design  parameters 
have  been  determined  from  the  tests.    Compression  strengths  represents 
all  samples  tested.    Values  varying  considerably  with  the  principal 
rock   types  are  as  follows: 

ROCK         AVG.  COMP.  AVG.  P0ISS0NS  AVG.  MODULUS 

TYPE  STRENGTH  RATIO  (U)  OF  ELASTICITY  (E) 

Shale  7,892  .29  2.1  x  106  psi 

Basalt        10,263  .38  4.6  x  106  psi 


j.    Dynamic  Testing.     Selected  samples  prepared  for  static  testing 
were  sonic  tested  at  varying  loads  for  shear  and  compression  wave  velo- 
cities.   Dynamic  properties  indicated  good  correlation  between  similar 
rock  types  and  conditions.    Compressive  wave  testing  also  verified  the 
in  place  field  values  obtainedduring  the  seismic  refraction  survey. 

k.  Slaking  Tests.  Stress  relief  in  the  form  of  sample  crazing 
when  immersed  in  water  after  air  drying  were  noted  in  several  shale 
samples  during  pre-construction  testing.  Slaking  in  the  mole  assembly 
chamber  where  drill  and  blast  excavation  exposed  extensive  areas  of 
rock  slaking  was  controlled  by  immediate  application  of  gunite.  Slaking 
was  not  observed  in  the  precast  portion  of  the  tunnel  where  contact 
grouting  would  serve  as  a  deterent  against  slaking  through  exposure. 

1.    Rock  Movement  During  Construction. 

(1)    Multiple  Position  Borehole  Extensometers  (MPBX).  MPBX 
installed  from  the  ground  surface  prior  to  construction  were  monitored 
on  a  daily  basis  when  the  tunnel  heading  was  in  a  position  of  100  feet 
before  and  100  feet  beyond  the  instrument  location.    Readings  were  con- 
tinued at  a  reduced  frequency  for  the  completion  period  of  the  tunnel. 
Anchor  spacing  above  the  tunnel  crown  for  the  ten  test  sections  were 
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as  follows: 


Anchor  #1 
Anchor  #2 
Anchor  #3 
Anchor  #4 
Anchor  #5 
Anchor  #6 


2.0  to 
3.9  to 
6.8  to 
10,9  to 
19.8  to 
46.7  to 


3.7  feet 
5.3  feet 
9.0  feet 
15.7  feet 
26.7  feet 
61,6  feet 


Based  on  the  MPBX  data,  the  rock  movement  measured  over  the  crown  of 
the  tunnel  excavation  was  relatively  small  in  areas  of  competent  shale 
and  sandstone  rock  types,    Movement  in  these  areas  ranged  from  .03  to 
0.26  inches.    The  larger  of  these  movements  occurred  in  areas  of 
moderate  faulting.    The  largest  readings  of  crown  movement  occurred 
in  the  area  of  the  greatest  degree  of  faulting  at  MPBX-10  where  move- 
ment was  measured  up  to  0.6  inch.    Crown  movement  in  the  vicinity  of 
the  drill  and  blast  section  at  MPBX-1  were  the  smallest  observed  on  the 
project.    This  deviation  from  the  anticipated  may  be  partially  due  to 
the  fact  that  the  crown  portion  of  the  tunnel  was  first  excavated  in 
an  8  foot  wide  16  foot  high  section  and  roof  bolts  installed  before  re- 
moving the  lower  bench.    This  method  of  excavation  would  allow  for  a 
more  uniform  transfer  of  the  additional  stress  from  the  excavation  to 
be  distributed  into  the  rock  mass  by  the  rock  bolts. 

The  rate  of  measured  rock  movement  in  the  sound  to  moderately  sound 
rock  areas  appears  to  be  somewhat  dependent  on  the  rate  of  heading 
advance  in  the  zone  50  to  100  feet  past  the  instrumented  test  section. 
At  most  test  section  locations  practically  all  of  the  measured  rock 
movement  occurred  as  the  mole  passed  through  the  100  foot  zone  with 
most  of  the  movement  being  measured  as  the  heading  advanced  through  the 
first  fifty  feet.    While  approximately  80%  of  the  measured  movement 
occurred  as  the  heading  progressed  up  to  1.5  months  after  the  heading 
exited  this  zone.    (See  plates  21  through  30  showing  rate  of  advance 
vs,  rock  movement.)    While  the  rate  of  movement  seemed  somewhat  dependent 
on  the  rate  of  heading  advance,  there  was  no  apparent  correlations  of 
the  magnitude  of  rock  movement  and  the  rate  of  tunnel  advance.    All  MPBXs 
indicated  an  upward  attenuation  of  the  rock  movement  measured  from  the 
tunnel  opening. 

Two  of  the  MPBXs  measured  an  apparent  upward  rock  movement  as  the 
TBM  approached  the  test  section.    Since  the  upward  movement  attenuates 
toward  the  ground  surface,  it  is  unlikely  that  movement  is  caused  by  a 
settlement  of  the  reference  head.    Use  of  the  interactive  graphics  computer 
program  also  indicates  an  upward  movement  occurs  at  the  beginning  of  the 
velocity  release.    Review  of  the  printout  of  the  block  movement  indicates 
the  rotational  movement  of  blocks  could  cause  an  upward  movement  of  the 
keystone  block  which  would  produce  a  negative  or  upward  movement  of  the 
lower  anchor  points.    For  observation  of  this  effect  see  plate  25. 
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14.    GEOLOGIC  FACTORS  AFFECTING  TUNNELING 

W 

a'    General .    A  composite  record  1n  graphic  form  displays  the 
tunneling  rate  vs.  rock  type  and  structure  (see  plate  4'3).  The 
tunneling  rate  was  relatively  constant  regardless  of  rock  strength 
once  the  learning  period  for  operating  the  mole  passed.  Tunneling 
rates  were  plotted  on  the  basis  of  feet  moled/hour  inclusive  and 
exclusive  of  downtime.    Rates  are  for  those  portions  of  the  work  com- 
pleted by  the  TBM  exclusive  of  the  drill  and  blast  area  where  the 
tunnel  boring  machine  (TBM)  was  assembled  and  the  tail  tunnel  con- 
structed to  facilitate  the  removal  of  muck.    The  tunnel  was  advanced 
up  grade  from  the  outlet  shaft  progressing  into  the  dip  of  the  rock 
structure  which  was  divided  into  seven  different  areas  based  on  the 
composition  and  structure  of  the  rock.    A  summary  of  the  rock  structures 
and  the  pertinent  TBM  progress  data  is  as  follows: 

0)  Area  1 .    Tb1s  area  was  comprised  of  massive',  moderately 
hard,  bedded,  red  to  brown  siltstone  shale  and  sandy  shale.    Length  of 
area  is  1,900  feet  between  stations  25+00  and  44+00.    Total  moling 
time  was  848  hours.    The  average  rate  of  advance  was  2.5  ft/hr  exclusive 
of  downtime  for  the  mole.    Total  maintenance  averaged  one  hour  for 
every  8.6  feet  of  advance  which  Included  mole  maintenance  during  a 
cessation  of  operations  for  the  Christmas  holidays.    The  average  moling 
rate  including  all  delays  was  2.2  ft/hr.    The  wear  on  cutters  resulted 
in  one  hour  of  cutter  change  for  every  22.6  feet  of  advance  in  this  rock 
type.    Total  work  hours  of  1,068  results  in  the  mole  being  effectively 
utilized  in  drilling  for  79%  of  the  operation  time. 

(2)  Area  2.    The  rock  on  this  section  between  stations  44+00 
and  station  57+00  consist  of  massive,  hard,  red  to  black  shale  with 
zones  of  massive  sandstone.    The  1,300  foot  length  was  moled  in  472 
hours  at  an  average  rate  of  2.8  ft/hr.    Maintenance  on  the  mole  averaged 
one  hour  for  every  14.1  feet  of  advance.    Changing  cutters  averaged  one 
hour  of  cutter  change  for  each  17.1  feet  of  tunnel  advance.    This  results 
in  the  mole  being  in  an  effective  mole  operation  34  percent  of  the  total 
work  time. 

f3)  Area  3.    The  rock  in  the  zone  between  station  57+00  and 
63+00  consisted  of  soft  to  moderately  hard  red  brown  shale  containing 
highly  jointed  rock  in  a  fault  zone.    The  600  foot  zone  was  moled  in 
224  hours  at  an  average  of  2.7  ft/hr.    Maintenance  on  the  mole  averaged 
one  hour  for  every  5.4  feet  of  advance  with  cutter  changes  at  an  average 
of  one  hour  of  cutter  change  for  every  18.8  hours  of  operation.  Effective 
use  of  the  mole  in  an  operational  mode  was  approximately  57  percent  of 
the  total  work  time. 

(4)  Area  4.    The  rock  in  this  section  between  stations  63+00 
and  68+00  was  a  moderately  hard,  interbedded,  moderately  thin  gray  to 
black  sandstone  and  shale.    The  500  feet  was  moled  in  a  total  of  276 
work  hours  with  152  hours  spent  effectively  moling.    This  results  in  a 
progress  rate  of  3.3  feet  per  hour  with  an  average  of  one  hour  of  cutter 


14 


change  for  every  37.3  feet  moled  and  a  total  maintenance  rate  of 
one  hour  for  every  20.8  feet  of  progress.    This  results  1n  the 
effective  mole  usage  for  86%  of  the  total  working  hours. 

(5)  Area  5.     The  rock  in  area  5  between  stations  68+00 
and  75+00  consisted  of  a  moderately  hard  interbedded,  thin,  red 
to  gray  sandstone  interbedded  with  shale.    This  generally  massive 
rock  required  232  hours  of  moling  at  a  rate  of  3.0  feet  per  hour 
with  one  hour  of  cutter  time  required  for  every  43.7  feet  of  progress 
with  total  mole  maintenance  averaging  one  hour  for  every  29.2  feet 
of  progress.    Effective  operation  of  the  mole  was  91%  of  the  total 
work  hours. 

(6)  Area  6.     The  rock  1n  this  1300  foot  section  between 
stations  75+00  and  88+00  consisted  of  a  hard  to  moderately  hard, 
red  to  brown,  shale  and  sandy  shale  for  700  feet  and  a  black  massive 
jointed  basalt  for  600  feet.    Total  hours  moling  was  425  with  232 
hours  spent  excavating  the  basalt.    This  results  in  a  progress  rate 
for  area  6  of  2.9  ft.  per  hour  with  a  rate  of  2.6  feet  per  hour  1n 
the  basalt  only.    Mole  maintenance  was  high  spending  an  average  of 
one  hour  of  maintenance  for  every  7.6  feet  of  operation  and  cutter 
changes  for  every  19.1  feet  of  progress.    In  the  basalt  only,  cutter 
changes  were  low  requiring  an  average  of  one  hour  of  cutter  change 
for  every  30  feet  of  progress;  however,  total  maintenance  was  high 
requiring  an  average  of  one  hour  maintenance  for  every  5.5  feet  of 
progress.    Total  time  effective  for  mole  usage  was  72%  for  the  entire 
zone  and  68%  for  the  basalt  only. 

f7)   Area  7.    Some  of  the  most  difficult  rock  conditions  were 
encountered  in  this  final  section  between  stations  88+00  and  97+87  at 
the  intake  shaft.    Rock  type  was  highly  variable  consisting  of  a  mod- 
erately hard  to  soft  and  brecciated  (soil -like)  sandy  shale  and  sandstone. 
Progress  and  conditions  were  affected  by  the  fact  that  the  mole  was  In  a 
gradual  curve  which  made  alignment  and  control  of  the  mole  attitude  more 
difficult.    Total  moling  time  required  to  excavate  this  section  was  432 
hours  of  a  total  working  time  of  652  hours.    The  average  mole  progress 
rate  was  2.1  feet  per  hour  with  an  average  of  one  hour  of  cutter  change 
required  for  every  11.3  feet  moled  and  one  hour  total  mole  maintenance 
every  4.1  feet.    Effective  time  for  mole  usage  was  66%  equal  to  that 
of  the  previous  fault  zone  in  Area  3. 

b.    Summary.     The  average  progress  rate  for  7,200  feet  of  tunnel 
after  shakedown  of  the  system  averaged  2.71  ft/per  hour  with  mole  main- 
tenance averaging  one  hour  for  every  11.9  feet  of  progress.  Cutter 
changes  alone  averaged  one  hour  for  every  24.2  feet  of  advance.  Total 
operational  effectiveness,  that  is  total  hours  worked/hours  moling  was 
76.5  percent.   A  summary  chart  of  rock  type  vs.  TBM  progress  is  shown 
on  Table  2.    The  lowest  rateof  advance  (2.1  ft/hr)  and  smallest  footage 
per  maintenance  hours  was  in  Area  7  and  the  highest  rate  of  advance  was 
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.    T.B.M.  PROGRESS 

ROCK  TYPE 

MOLE  RATE 
FT/HR 

CUTTER  CHANGES 
FT/HR 

TOTAL  MOLE 
MAINTENANCE  FT/HR 

EFFECTIVE  TIME  % 

SILTSTONE  AND  SHALE 

AMn  CAMnv    cm A t  r 

AND  bANDY  SHALE 

2.2 

22.6 

8.6 

79 

SHALE  WITH 

Mfl.CC.TVF  CflMncTftMtT 

2.8 

17.1 

14.1 

84 

SANDY  SHALE 
M/iccTur 

rTHool  VL 

3.3 

31 .3 

20.8 

86 

SANDSTONE  AND  SHALE, 
THTNLY  RFDnFD 

llli.11^1  ULl/ULU 

3.0 

43.7 

29.2 

91 

BASALT  AND 

OnriLt 

2.9 

19.1 

7.6 

72 

BASALT 

2.6 

30.0 

5.5 

68 

SHALE  AND  SANDSTONE 
SOFT,  FRACTURED 

2.1 

11.3 

4.1 

66 

FAULT  ZONE 

2.7 

18.8 

5.4 

66 

AVERAGE 

2.7 

24.2 

11.9 

76.5 

Area  4,    These  values  are  considered  to  be  largely  controlled  by 
the  rock  conditions.    The  lowest  maintenance  rate  is  one  hour 
for  every  29,2  feet  of  advance  including  cutter  changes  at  the  rate 
of  one  hour  for  every  43.7  feet  tunneled  occurred  in  Area  5.  These 
low  maintenance  factors  are  partially  attributed  to  the  uniformity 
and  moderate  hardness  of  the  rock  in  this  area. 

In  summary,  the  rate  of  progress  depended  primarily  on  rock 
structure  and  conditions.    Hardness  of  the  rock  did  not  have  a  pre- 
dominant effect  on  the  rate  of  progress;  however,  the  rock  structure 
did  decidedly  affect  the  amount  of  mole  maintenance  required.  Cutter 
changes  were  generally  less  in  the  massive  basalt  which  had  a  30  ft/ 
hour  cutter  change  rate  than  in  the  sound  interbedded  sandstone  and 
shale  which  averaged  26.7  ft/hr.    However,  mole  maintenance  averaged 
considerably  higher  with  a  rate  of  5.5  ft/hr  for  the  basalt  as  com- 
pared to  29.2  ft  /hr  average  for  the  sound  interbedded  sandstone 
and  shale.    This  resulted  in  a  mole  effective  time  of  68%  for  the 
basalt  vs.  91%  for  the  interbedded  sandstone  and  shale. 

Review  of  these  results  indicate  that  rock  structure  i.e.  fault 
zones  had  a  greater  effect  on  mole  progress  than  rock  hardness. 
Rates  of  advance  did  not  vary  greatly  between  the  harder  and  softer 
rocks  nor  did  the  amount  of  cutter  changes.    However,  the  mole  main- 
tenance factor  was  over  14%  higher  for  the  hard  rock  indicative  of 
high  stress  on  the  mole  to  maintain  the  same  rate  of  progress. 

The  effect  of  geologic  factors  on  tunneling  also  governed  the  liner 
erection  which  was  most  difficult  in  areas  of  poor  rock  where  roof 
collapsed  time  was  reduced  and  filling  and  grouting  of  the  annular  space 
was  more  time  consuming.    Discussion  of  rock  structure  on  liner  loading 
and  erection  time  is  discussed  in  paragraph  23,  Construction  Rate  of 
Progress. 

In  summation,  the  use  of  precast  liners  which  were  universal  for 
all  conditions  minimized  the  effect  of  geologic  conditions  on  the 
construction  cycle.  The  rock  strength  values  were  within  the  range 
which  could  be  handled  by  the  machineat  nearly  the  same  rate  of  pro- 
gress; however,  the  progress  rate  was  maintained  only  at  the  sacrifice 
of  increased  mole  maintenance. 

15.    CONTROL  OF  HATER 

The  contractor  was  required  as  part  of  the  work  to  furnish  all 
plant,  labor  and  materials  and  perform  all  the  work  in  preventing  the 
waters  of  the  Connecticut  River  and  the  Park  River  from  innundating 
areas  necessary  for  the  construction  of  the  tunnel  and  inlet  and  outlet 
structures.    The  specifications;  required  that  the  contractor  submit 
for  review  and  approval  the  control  of  water  scheme,  which  he  intended 
to  implement  during  construction  for  each  of  the  project  structures. 
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No  separate  payment  was  allowed.  All  associated  costs  were  Included 
under  the  applicable  contract  unit  and  lump  sum  prices  for  the  Items 
or  structures  to  which  the  work  pertains. 


a.  Surface  Structures.     All  surface  structures  were  constructed 
using  a  sump  pump  operating  from  the  excavated  area.  Ho  dewaterlng 
systems  external  to  the  excavation  were  required  or  utilized.  Inflow 
of  water  became  a  significant  Item  only  on  the  outlet  shaft  where 
water  flows  at  the  rock  surface  from  previously  drilled  exploration 
borings  created  a  flow  of  water  which  affected  construction  operations. 
This  condition  claimed  as  a  changed  condition  Mod.  No.  P00024  (JC#24) 
was  settled  by  a  construction  modification  at  a  cost  of  $18,456.00. 

b.  Subsurface  Structures. 

(1)   Tunnel .   All  seepage  water  was  conveyed  to  sumps  at 
the  intake  shaft  by  flow  along  the  completed  tunnel  invert.    The  with- 
drawal of  water  from  the  tunnel  was  required  to  be  controlled  1n  the 
areas  of  Stations  7+25  to  32+50  and  92+50  to  98+00  where  uncontrolled 
withdrawal  could  cause  subsidence  of  above  ground  structures.  The 
amount  of  withdrawal  was  that  which  would  prevent  plezometric  levels 
in  the  glacial  till  layer  from  dropping  more  than  10.0  feet  from  pre- 
viously established  equilibrium  values.    For  detailed  analysis  deter- 
mining the  estimated  time  rate  and  magnitude  of  consolidation  due  to 
the  anticipated  changes  1n  groundwater  levels  and  the  accepted  magni- 
tude of  settlement  for  the  structures  along  the  tunnel  route,  see  the 
report  entitled,  Report  on  Effects  of  Changes  in  Groundwater  Conditions 
Due  to  Proposed  Construction  of  Auxiliary  Conduit  Tunnel  by  Haley  & 
AldHch  Inc.  dated  May  1977:   

A  detailed  discussion  describing  the  groundwater  fluctuations, 
the  instrument  locations,  the  instruments  and  the  procedures  of  instal- 
lation and  monitoring  are  fully  described  in  the  Final  Report  Geotech- 
nical  Instrumentation  In-S1tu  Stress  Measurements  and  Photographic 
Geologic  Documentation,  submitted  by  Geotechnical  Engineers  Inc.  dated 
August  1980  and  inclosed  as  Appendix  A.    A  summary  of  the  piezometer 
and  observation  well  data  is  shown  on  Plate  31  and  a  record  of  pump  out 
by  total  volume  and  per  lineal  foot  is  on  Figure  1.    Individual  water 
level  summaries  for  each  test  section  are  shown  on  Plates  32  through  39. 

Some  general  observations  from  the  groundwater  withdrawal 
records  indicates  the  following: 

(a)    The  groundwater  surface  on  the  eastern  end  of  the  tunnel 
responded  to  seasonal  levels  of  the  Connecticut  River.    Observation  wells 
at  shallow  depths  were  generally  unaffected  by  the  tunnel  construction 
and  most  variations  were  the  resultant  of  seasonal  variations  by  the 
Connecticut  River. 
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(b)  Large  drops  measured  1n  rock  piezometers  began  when  the 
tunnel  heading  was  within  300  to  500  feet  of  the  piezometer.  After 
the  passage  of  the  heading  and  Installation  and  grouting  of  the  Hner, 
the  groundwater  level  in  these  piezometers  began  to  recover.  The 
drawdown  of  the  piezometer  surface  1n  bedrock  1s  not  uniform  pro- 
gressing away  from  the  tunnel  to  the  ground  surface.    Where  a  drawdown 
curve  1s  projected  the  curve  approaches  1n  a  cross  section  that  of  a 
pumped  well.    Piezometers  1n  rock  were  highly  affected  by  the  open 
joint  structure  In  the  rock. 

(c)  Piezometer  levels  in  the  till  did  exceed  the  predicted 
amount  but  did  not  cause  excessive  settlement  or  damage  to  the  surface 
structures.    Two  conditions  may  be  postulated  as  to  the  reasons.  The 
first  consideration  1s  that  due  to  the  thinness  of  the  till  layer, 
the  piezometers  may  have  been  more  sensitive  to  the  sudden  drop  1n  the 
rock  water  levels.    And  secondly,  as  a  result  the  actual  pore  pressures 
1n  the  till  did  not  drop  to  the  degree  indicated  since  consolidation 
of  the  clay  did  not  generally  exceed  the  maximum  settlement  considered 
critical  to  the  structures.    A  plot  of  the  surface   settlement  caused  by 
groundwater  withdrawal  1s  shown  1n  Appendix  B.    Maximum  settlement  at 
any  monument  did  not  exceed  h  Inch.    Settlement  did  exceed  the  recom- 
mended h,  Inch  minimum  at  the  Church  of  the  Good  Shepherd  from  September 
1900  to  March  1981  for  short  periods  of  time.    No  damage  was  observed 

as  a  result  of  these  short  term  maximum  settlements  in  the  ranqe  of 
3/8  of  an  Inch. 

Control  of  water  in  the  specifications  was  governed  by  mon- 
itoring of  piezometers  based  on  a  drawdown  analysis  which  would  preclude 
the  possibility  of  surface  settlement  that  could  cause  damage  to  struc- 
tures.   Groundwater  drawdown  due  to  tunnel  construction  typically 
occurred  300  to  500  feet  ahead  of  the  tunnel  heading  indicated  by  a 
rapid  rate  of  withdrawal  1n  the  rock  piezometer  with  a  delayed  effect  of 
the  piezometers  1n  till  (see  plate  32).    Rates  of  water  discharge  with 
tunnel  progress  are  shown  on  Figure  1.    Unit  rates  were  relatively  uniform 
with  a  cumulative  curve  dampened  by  the  rateof  sealing  of  the  annular 
space  by  pressure  grouting.    The  cumulative  effect  of  the  secondary 
grouting  is  shown  by  the  reduced  outflow  in  GPM/lf  of  tunnel  .as  displayed 
on  Figure  1.    However,  even  though  the  folow  was  reduced,  encountering 
the  fault  zone  in  the  vicinity  of  Station  90+00  caused  a  rapid  rise  In 
the  water  inflow  for  a  relatively  short  distance  of  the  tunnel. 

16.    VIBRATION  CONTROL 

All  vibration  control  was  exercised  in  the  area  of  conventional 
excavation  for  the  outlet  shaft,  inlet  shaft  and  the  chamber  constructed 
for  the  assembly  of  the  mole.    The  vibration  control  was  exercised  by  a 
subcontractor  John  V.  Dinan  Associates  Inc.,  Consulting  Engineers  and 
Seismologists,  Patterson,  NJ  using  a  Springnether  three  component  port- 
able seismograph  Serial  No.  4028-4128.    Special  requirements  limitinq  peak 
per  component  particle  velocity  had  been  established  in  the  specifications 
for  particular  structures  considered  susceptible  to  vibratory  effects. 
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The  peak  particle  velocities  established  for  special  structures 
was  as  follows: 

PEAK  PER  COMPONENT 
STRUCTURES  &  LOCATION  PARTICLE  VELOCITY 


Church  of  Good  Shepherd 

155  Wyllys  Street,  Hartford,  CT  0.7  in/ sec 

All  structures  (excluding  the  1.2  in/sec 

Church  of  Good  Shepherd)  between 
Tunnel  Stations  7+25  to  33+00 
and  92+50  to  98+00 

Churches  located  between  Sta  36+00 

and  93+00  1.4  in/ sec 

All  other  areas  were  subject  to  allowable  peak  particle  velocities 
in  accordance  with  regulatory  statutes  established  by  Corps  of 
Engineers  Safety  Standards  and  statutes  or  directives  established 
by  State  or  other  authorities.    These  were  general Ty  limited  to  not 
exceed  an  Energy  Ratio  of  one  or  a  peak  particle  velocity  of  1.92 
in/sec.    A  table  of  recorded  values  is  shown  on  Table  4.    A  detailed 
discussion  of  the  reasons  for  and  procedures  used  to  determine  the 
allowable  values  limiting  the  peak  particle  velocity  at  special 
structures  is  contained  in  a  pre-construction  report  prepared  by 
Haley  and  Aldrich  Inc.  entitled    Evaluation  of  the  Effects  of  Vibra- 
tions during  Tunnel  Construction,  Park  River  Local  Protection  Project 
Auxiliary  Conduit,  Hartford,  CT. 


In  summary,  no  damage  was  recorded  as  a  result  of  vibrations 
resulting  from  blasting.    Concern  for  areas  of  the  portals  and  the 
mole  assembly  room  was  not  realized  as    a  result  of  the  contractor's 
election  of  Option  3  requiring  the  use  of  a  TBM  (Tunnel  Boring  Machine) 
No  vibrations  were  felt  at  the  ground  surface  as  a  result  of  the 
TBM  operation. 
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TABLE  4 

PEAK  PARTICLE  VELOCITY  RECORDED  DURING  CONSTRUCTION 
OF  THE  PARK  RIVER  AUXILIARY  CONDUIT 


uate 

I  ime 

Location             Location  of 
of  Blast  Instrument 

Peak  Particle 
Velocity 

11  / 1  /7D 

i  9  •  /in 

pm 

5ta  /+bo              Colt  Building 

0.241 1 

1  1  /7770  ■ 

5:<i5 

am 

sta  7+73+_            On  site 

0.1951 

11 ////o 

7,in 

pm 

r-  j  _     "7  1  o  C  i  ft 

Sta  7+85+ 

0.2049 

1 1/8/78 

1 1 :06 

am 

Sta  7+85+  " 

0.5314 

11/17/78 

3:40 

am 

Sta  8+67+ 

0.4354 

1 1/22/78 

2 :37 

pm 

Sta  9+10+ 

0.3187 

1 1/30/78 

3:10 

pm 

Sta  9+47+             Van  Dyke  Ave. 

0.1307 

12/1/78 

6:50 

am 

Sta  9+55+  " 

0.1493 

12/12/78 

4:53 

am 

Sta  7+13  to  7+40+   On  site 

0.3394 

12/12/78 

4:00 

pm 

Sta  7+52+  to  7+67+ 

0.2244 

12/12/78 

7:40 

pm 

In  tunnel  exact  " 

0.0916 

location  unknown 

12/13/78 

12:20 

am 

n  it 

0.2489 

12/13/78 

5:55 

am 

0.1637 

12/13/78 

10:37 

am 

ii  ii 

0.0700 

1 2/13/78 

3:48 

pm 

11  II 

0.0244 

12/14/78 

10:25 

am 

0.1 024 

12/14/78 

12:20 
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Location  Location  of        Peak  Particle 
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D.    EXCAVATION  PROCEDURES 


17.  EXCAVATION  METHODS 

The  elected  procedure  for  excavation  was  the  use  of  a  tunnel 
boring  machine  (TBM)  with  a  precast  liner  which  was  erected  beneath 
the  tail  shield  of  the  machine.    The  machine  was  assembled  in  a  235 
foot  long  26  foot  high  U-shaped  chamber  upstream  of  the  outlet, 
shaft  which  was  excavated  by  drilling  and  blasting  using  a  heading 
and  bench  method.    Simultaneously  a  13.0  foot  +_  diameter  tail  tunnel 
148  feet  in  length  was  driven  east  of  the  outlet  shaft  using  a  full 
face  excavation  operation.    The  tunnel  was  supported  in  the  erection 
chamber  by  10  foot  long  fully  encapsulated  resin  rock  bolts  at  four 
to  five  foot  centers  and  shotcrete.    The  tail  tunnel  was  supported 
as  necessary  by  random  rock  bolts  without  shotcrete. 

After  completion  of  the  drill  and  blast  section,  the  TBM  was 
assembled  in  the  excavated  chamber  and  the  tunnel  advance  using  the 
TBM  was  begun.    The  TBM  was  fully  shielded,  rotary  hard-rock  machine 
manufactured  by  the  Robbins  Company,  Seattle,  Washington,  which  cut 
a  24  foot  3  inch  diameter  bore. 

18.  WATER  CONTROL 

All  control  of  water  was  the  contractor's  responsibility  as  a 
part  of  the  project  work.    The  contractor  was  required  to  submit  for 
review  and  approval  the  control  of  water  scheme  which  he  intended  to 
implement  during  construction  for  each  of  the  project  features  where 
temporary  structures  or  dewatering  methods  are  required  to  allow  con- 
struction in  the  dry. 

Special  consideration  on  withdrawal  of  water  was  required  in  the 
tunnel  between  stations  7+25  to  32+50  and  92+50  to  98+00.    The  purpose 
of  the  control  was  to  prevent  the  observed  piezometer  levels  in  the 
glacial  till  from  dropping  more  than  10.0  feet  as  measured  from  equi- 
librium values  previously  established.    A  plot  showing  a  summary  of 
piezometer  observations  is  shown  on  Plate  32.    Individual  water  level 
summaries  for  each  test  section  2  through  9  are  shown  on  plates  33 
through  40.    The  reasons  for  and  the  analyses  of  potential  settlement 
effects  caused  by  groundwater  withdrawal  is  contained  in  a  report 
by  Haley  &  Aldrich,  Inc.,  Cambridge,  MA  entitled  "Report  on  Changes 
in  Groundwater  Conditions  due  to  Proposed  Construction,  Auxiliary 
Conduit  Tunnel,  Park  River  Local  Protection,  Hartford,  CT"  dated 
May  1977. 

The  pumping  rates  and  approximate  volumes  of  water  pumped  during 
the  construction  as  measured  at  a  control  weir  at  the  tunnel  outlet 
is  shown  on  Figure  1 . 


26 


E.    BIDDING  PROCEDURES 


19.  GENERAL 

The  project  was  bid  based  on  three  different  options  for  tunnel 
construction  and  a  single  shaft  construction  procedure  common  to  all 
three  options.    The  use  of  the  option  was  to  obtain  the  least  cost 
method.    Contract  specifications  required  that  a  contractor  could 
bid  on  only  one  option.    Fixed  prices  were  established  for  all  line 
Itemsof  work  required  beyond  a  minimum  tunnel  design  section.  Instru- 
mentation was  bid  lump  sum  with  a  Government  estimated  cost  shown 
on  the  bid  form.    Tunnel  construction  was  bid  as  a  line  Item  on  a 
lineal  foot  basis  which  included  all  costs  connected  with  the  tunnel 
construction.    During  the  bidding  period  all  sample  test  data,  design 
memorandum,  rock  cores,  core  photographs  and  special  reports  were  made 
available  to  the  contractor,  a  statement  signed  by  the  contractor's 
representative  indicated  which  reports  they  had  viewed.    The  contractor 
was  allowed  to  select  rock  samples  for  further  testing  to  determine  the 
physical  characteristics  of  the  rock  for  his  bidding  purposes. 

20.  OPTIONS 

Three  tunnel  options  were  allowed  and  bid  as  follows: 

a.  Option  1_.    Drill  and  blast  excavation  with  a  variably  thick 
cast-1n-place  lining.   Three  sections  were  designed  to  meet  three  ranges 
of  rock  loading.    All  costs  of  excavating  the  quantity  of  rock  required, 
for  the  minimum  section  were  included  in  the  unit  price  for  tunnel  con- 
struction.   The  unit  price  included  the  entire  costs  of  excavating, 
transporting,  and  disposing  of  excavation  materials  and  maintaining  the 
excavation  in  a  satisfactory  condition  until  the  lining  was  placed. 

b.  Option  2.    Machine  excavation  including  a  variable  thickness 
reinforced  cast- in- pi  ace  concrete  lining.    Three  tunnel  sections  had 
differina  shotcrete  thickness  and  reinforcements  to  meet  three  ranges 
of  rock  loadings.    The  unit  price  bid  per  foot  of  tunnel  construction 
included  the  entire  cost  of  excavating,  transporting,  and  disposing 

of  excavated  materials  and  maintaining  the  excavation  in  a  satisfactory 
condition  until  the  concrete  was  placed. 

c.  Option  3.    Machine  excavation  with  a  constant  thickness  rein- 
forced precast  concrete  lining.    The  unit  price  for  tunneling  construction 
included  the  cost  of  excavating,  transporting,  disposing  of  excavated 
materials  and  placement  of  the  precast  lining  properly  installed  and 

back  packed  with  peastone  and  grouted. 

Bid  prices  for  the  respective  options  including  construction 
of  the  outlet,  inlet  and  Broad  Street  shafts  ranged  from  $33,374,140  for 
the  drill  and  blast  (Option  1)  to  $23,248,185  for  machine  excavation, 
with  a  precast  lining  (Option  3).    The  greatest  number  of  bids  was  made 
on  the  precast  liner  option  with  five  of  the  seven  acceDtable  bids 
ranging  in  price  from  $23,248,185  to  $28,551,997. 

w 
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F.    TUNNEL  CONSTRUCTION 


21.  CONSTRUCTION  METHOD. 

The  tunnel  was  advanced  upgrade  from  the  outlet  shaft  adjacent 
to  the  Connecticut  River  using  the  Option  3  construction  method. 
Excavation  methods  are  described  under  Section  D.  EXCAVATION 
PROCEDURES.    An  unlined  tail  tunnel  13.0  feet  diameter  by  148  feet 
long  was  added  by  the  contractor  to  allow  passage  of  the  muck  cars, 
through  the  outlet  shaft  area  during  their  unloading  (See  Plate  16). 
The  tall  tunnel  was  backfilled  with  tunnel  muck  and  grouted  prior 
to  pouring  the  outlet  works  lining. 

The  temporary  support  and  final  lining  are  provided  by  four 
segmented  precast  liner  rings  which  were  erected  in  the  tail  shield 
of  the  TBM  approximately  35  to  40  feet  behind  the  cutter  face.  Each 
of  the  four  segments  is  nine  inches  thick  and  six  feet  wide  providing 
a  finished  inside  diameter  of  22  feet.    Circumferential  sponge  rubber 
0-rings  were  provided  between  rings  and  neoprene  pad  gaskets  and  a 
hydraulic  cement  sealant  (Preco-Crete)  were  used  between  segments. 
The  invert  segment  was  set  on  a  bed  of  peastone  and  the  annular  space 
between  the  excavated  rock  surface  and  outside  surface  of  the  crown 
and  side  segments  was  filled  with  0.5  inch  peastone,  generally  two  to 
three  rings  behind  the  last  ring  installed.    Cement  grouting  of  the 
peastone  was  generally  accomplished  in  the  invert  between  the  second 
and  seventh  ring  and  at  the  crown  and  sides  from  an  independent  grout 
gantry  about  200  to  500  feet  behind  the  last  installed  ring.  Secondary 
grouting  through  the  liner  was  performed  in  areas  of  seepage  to  provide 
the  final  sealing  of  the  tunnel  liner. 

22.  EQUIPMENT 

Major  pieces  of  equipment  used  on  the  construction  of  the  tunnel 
were  as  follows: 

TBM   -    Fully  shielded,  rotary,  hard-rock  machine,  Model  Series 
240  modified  with  rotary  segment  erector,  manufactured 
by  the  Robbins  Company,  Seattle,  WASH. 

Trailing  gear  with  conveyor .exhaust  system  and  muck  chute  transfer. 

Segment  and  muck  cars 

Grout  Plants  (2) 

Dri 1 1 s 
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23.    RATE  OF  PROGRESS  (TUNNEL) 


The  tunnel  was  started  on  11  December  1978  after  completion  of 
the  outlet  shaft.    Excavation  of  the  235  foot  long  assembly  chamber 
and  Installation  of  temporary  support  which  includes  rock  bolts  and 
shotcrete  took  approximately  120  days.    Assembly  of  the  tunnel  boring 
machine  (TBM)  beqan  on  3  May  1979  and  was  ready  for  operation  on 
12  July  1979,  a  total  of  142  days.    The  TBM  began  operation  at  station 
9+80  on  13  July  1979  and  holed  throuqh  at  the  intake  shaft  at  station 
97+71  a  distance  of  8,790  feet  on  3  July  1980.    Total  days  involved 
was  355  of  which  315  were  work  days  with  210  days  of  TBM  operation. 
Approximately  85%  of  the  work  days  were  three  shift  days.  Nearly 
100%  of  week  end  days  were  one  shift  days.    Of  the  total  project 
three  Saturdays,  33  Sundays  and  six  holidays  were  not  worked. 

The  average  progress  of  all  days  was  24.7  feet  per  day,  of 
working  days  28.5  feet  per  day  and  for  days  of  mole  operations  41.9 
feet  per  day.    Weekly  progress  averaged  172.4  feet  per  week.  Maximum 
progress  per  shift  was  36  feet  and  maximum  progress  per  day  was  90.0 
feet.    For  a  histogram  of  the  rate  of  proqress,  see  plates  40  through 
43. 

24.    DEVIATIONS  FROM  DESIGN 

Variations  from  the  original  Tunnel  Abutment  occurred  in  the 
following  areas: 

a.  Station  10+42  to  42+32,  deviations  occurred  during  the  start 
of  the  mole  due  to  operational  difficulties.    The  boring  machine  went 
.595  feet  below  grade  1n  the  first  300  feet.    Corrections  to  a  .65% 
grade  from  a  required  .5778%  brought  the  mole  back  in  line  in  2,885 
feet  or  station  47+32.    The  tunnel  profile  showing  the  deviations  is 
shown  on  plates  TO  through  16. 

b.  A  value  engineering  proposal  to  modify  the  200  foot  radius 
curve  between  stations  95+58.94  and  97+61.70  to  a  5,000  foot  curve 
radius  was  accepted.    The  change  would  eliminate  the  drilling  and 
blasting  method  of  excavation  for  the  last  229  lineal  feet  of  tunneling 
and  allow  use  of  the  tunnel  boring  machine  and  precast  concrete  seg- 
ments to  the  intake  shaft. 

c.  Deviation  occurred  from  the  value  engineering  proposal 
alignment  between  stations  86+17.86  and  97+89.67.    Variation  from 
the  design  alignment   varied  from  the  design  alignment  by  two  feet 
below  grade  and  seven  feet  off  the  center  line  at  the  intake  shaft. 
The  deviation  from  alignment  in  this  section  is  shown  on  plate  2. 
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25.    CONTRACT  MODIFICATIONS 


The  contract  modifications  issued  on  the  tunnel  portion  of  the 
contract  are  shown  on  Table  5,  Tunnels  and  Table  6,  Shafts. 

26.    DESIGN  VERIFICATION 

a*    Tunnel  Loads.    Rock  loads  on  the  precast  tunnel  liners 
were  estimated  during  design  to  range  based  on  the  quality  of  rock 
structure  from  0.26  TSF  for  the  best  average  and  1.75  TSF  for  the 
fault  zones.    Load  computations  were  based  on  a  density  of  2.66  BSSD 
for  the  shale  and  2.75  BSSD  for  the  basalt.    The  precast  tunnel  liner 
was  designed  to  resist  the  rock  loads  as  estimated  for  the  worst 
(fault  zone)  rock  conditions  included  on  Table  2  in  DM  No.  9,  Auxiliary 
Conduit  Tunnel.    This  value  was  later  reduced  50%  in  accordance  with 
a  conference  with  OCE  on  25  May  1977.    The  precast  liner  analyzed  in 
DM  No.  9  as  an  eight  segment  circular  member  connected  by  pins  was  modi^- 
fied  to  a  four  segment  unit  by  VECP  #2.    (See  Table  5,  Modification 
No.  P00005.) 

The  resulting  rock  loads  on  the  liner  are  approximated  from  the 
stress  forces  resulting  from  the  strains  imposed  on  the  liner  (see 
Table  7).    Visual  observation  indicated  that  the  precast  liner  had  not 
been  overstressed  on  the  final  inspection  of  the  tunnel  prior  to 
flooding.    The  magnitude  of  rock  deflections  and  the  resultant  strain 
is  shown  on  plates  21  through  30. 

A  re-evaluation  of  the  rock  loads  using  the  interacting  graphic 
tunnel  loading  program  developed  by  the  Technical  Report  -  GL  79-15 
Rational  Design  of  Tunnel  Support  dated  September  1979  is  shown  on 
plate  46  as  an  example  of  the  load  configurations  by  different  joint 
sets. 

Groundwater.     Groundwater  was  predicted  during  design  based 
on  data  from  both  zone  and  falling  head  permeability  tests.    Rates  of 
water  inflow  during  tunneling  predicted  in  DM  No.  9,  Auxiliary  Conduit 
Tunnel,  Appendix  E,  that  groundwater  inflow  would  be  0.51  gpm/lf  for  the 
best  average  condition  and  6.2  gpm/lf  for  the  worst  average  condition. 
It  was  predicted  during  design  that  the  best  average  condition  would  occur 
in  88%  of  the  tunnel  and  worst  average  in  fault  zones  in  12%  of  the  tunnel 
Based  on  this  average  water  inflow  in  the  unlined  portions  of  the  tunnel 
water  inflow  would  approximate  0.6  gpm. 

Water  inflow  records  were  measured  at  a  V-notched  weir  at  the  outlet 
shaft.    Volumes  varied  based  on  the  volume  of  ungrouted  unsealed  tunnel 
exposed  at  any  particular  time.    A  plot  of  the  water  flows  records  is 
shown  on  Figure  1.    As  is  shown  the  rates  vary,  however,  the  mean  is 
approximately  0.5  gpm/lf.    The  high  water  inflow  in  zones  projected  on 
the  basis  of  weir  measured  pump  out  and  the  results  of  secondary  con- 
solidation grouting  are  shown  on  plates  5  through  19. 
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TABLE  5' 
PARK  RIVER  LOCAL  PROTECTION 
PROJECT,  PART  II-AUXILIARY  CONDUIT,  HARTFORD,  CT 
CONTRACT  NO.  DACW  33-77-C-0099 
TUNNEL 

Description  Reason  for  Charge 

Modification  No.  P00005  (JC  #3)  Value  Engineering  Proposal 

by  contractor  (VECP-2) 

The  size  of  the  precast  segments  which 

make  up  the  tunnel  liner  1s  changed  from  Cost:  $17,176.00  Decrease 
5'  x  9'+  to  6*  x  18'  + 


Modlfication  No.  P00007  (JC  #7) 

Provide  instrumentation  for  one  ring 
of  the  precast  test  section 


To  show  development  of  bearing 
throughout  the  full  length  of 
the  tapered  longitudinal  .joint. 

Cost:  $19,082.00 


Modification  No.  P00008  (OC  #8) 

Modify  joint  seal  requirements  at 
transverse  and  longitudinal  joints  of 
the  precast  concrete  tunnel  segments. 


To  get  a  better  seal  of  the 
joints  based  on  actual  precast 
segments  and  loading  test 
performance. 

Cost:  $63,008.00 


Modification  No.  P00011  {OC  #12) 

Secondary  grouting  of  tunnel  liners 
required  in  areas  of  high  water  Inflow  . 


To  reduce  the  amount  of  water 
being  lost  from  the  various 
rock  formations  and  minimize 
the  possibility  of  ground  water 
drawdown  through  the  till  layer. 

Cost:  $95,850.00 


Modification  No.  P00012  (JC  #13) 

Change  .joint  sealant  for  precast  tunnel 
liners  from  epoxy  mortar  material  to 
cement  mortar  material . 


1.  Evaluation  of  epoxy  material 
revealed  potential  for  adverse 
physiological  effects  on  persons 
working  in  the  tunnel. 

2.  Surface  to  receive  epoxy 
sealant  must  be  clean  and  dry,  a 
condition  impracticable  to  obtain 
in  the  tunnel . 

Cost:  $34,984.80 
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Description 

Modification  No.  P00016  (JC  #17) 

Provide  additional  readings  for 
piezometers,  observation  wells  and 
settlement  Instrumentation. 


Reason  for  Change 

Due  to  delays  1n  completion  of 
the  project,  piezometer,  observa- 
tion well  and  settlement  readings 
were  required  to  be  read  longer. 

Cost:  519,164.00 


Modification  No.  P00021  (JC#9)  Value  engineering  change  proposal 

by  the  contractor.  (VECP  #lj 

Modify  alignment  of  tunnel  at  west  end 

by  Increasing  radius  of  curvature  to  a         Cost:    $81,652.38  decrease 
5,000  feet  radius  to  allow  the  tunnel 
boring  machine  to  excavate  and  place 
precast  segments  to  the  Intake  shaft. 


Modification  No.  P00027  (JC  #27) 

This  change  which  originated  as  a  claim 
In  the  VECP  #1  area  of  work  provides  for 
payment  for  additional  expenses  due  to 
severe  fault  zone  which  caused  delays 
and  inefficiencies  in  the  tunnel 
boring  operations.    In  addition,  since 
alignment  and  grade  could  not  be  held, 
additional  work  had  to  be  performed  at 
the  interface  of  the  tunnel  and  the  in- 
take shaft. 


The  contractor  encountered  a  fault 
zone  containing  clayey  material; 
this  condition  was  claimed  to  be 
beyond  that  which  could  have  been 
anticipated  from  plans,  specifica- 
tions, design  memoranda  and  ex- 
ploration borings  performed  during 
the  contract  period. 

Cost:  $530,196.00 
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TABLE  6 
PARK  RIVER  LOCAL  PROTECTION 
PROJECT,  PART  II-AUXILIARY  CONDUIT,  HARTFORD,  CT 
CONTRACT  NO.  DACW  33-77-C-0099 
SHAFTS 


Description 
Mod.  No.  P00016 

Provide  one  foot  of  crushed  stone 
under  outlet  structure  base  slab 
(Note:  This  modification  includes 
other  items  not  Included  in  descrip- 
tion or  cost.) 


Reason  for  Change 

Stone  was  needed  to  provide 
working  base  to  construct  base 
slab.    The  material  encountered 
at  the  elevation  required  was 
too  soft  to  support  the  slab. 

Cost:  $2,550.00 


Mod.  No.  P00017  Additional  labor  and  equipment  for 

removal  of  obstruction 

Burled  obstruction 

Cost:  $28,695,00 


Mod.  No.  P00018  (JC  #19) 

Provide  payment  for  Phase  II 
cofferdam  sheeting  left  in  place. 


Phase  II  dike  had  failed  on  several 
occasions  pointing  out  possible 
foundation  problems.  Leavinq 
sheeting  in  place  increased  the 
stability  of  the  foundation  area 
and  tended  to  prevent  damage  to 
outlet  structure  slab. 


Cost:  $40,000.00 


Mod.  No.  P00019  (JC  #20) 

This  change  which  originated  as 
a  claim  required  a  more  expen- 
sive earth  support  system  for 
the  intakeshaft  than  that  which 
the  contractor  submitted  for 
approval . 


The  original  contract  drawings 
provided  a  loading  diagram  for 
the  contractor  to  base  his  earth 
support  design  on.    This  diagram 
did  not  include  the  loads  from 
Pope  Park. 

Cost:  $57,706.00 


Mod.  No.  P00020  (JC  #21) 

Additional  rock  excavation  of 
Broad  Street  drainage  shaft. 
(Note:    This  modification  includes 
other  work  for  which  description 
and  cost  is  not  given.) 


Rock  was  encountered  at  Elev.  +30 
rather  than  at  Elev.  +38  as  shown 
on  the  drawinqs. 

Cost:    $  2,580.00 
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Description 


Reason  for  Change 


Mod.  No,  P00024  (JC  #24) 

This  change  which  originated  as 
a  claim  provided  for  controlling 
water  in  outlet  shaft  by  consoli- 
dation grouting. 


Contractor  claimed  a  changed  condition 
for  artesian  flow  from  the  rock  at  the 
outlet  shaft.    A  review  of  the:claim 
showed  that  the  water  was  coming  from 
boreholes  put  down  by  the  Government 
during  site  surveys. 


Cost:  $18,456.00 


Mod,  No.  P00028  (JC  #28) 

This  change  which  originated  as 
a  claim  provides  for  changes  in 
the  configuration  and  construc- 
tion procedures  for  Phase  I  and 
Phase  II  cofferdams  at  the  out- 
let structure  area. 


Fill  material  from  excavation  did  not 
have  sufficient  stability  to. hold 
the  proposed  dikes  as  called  for  on 
the  original  plan. 

Cost:  $120,000.00 
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TUNNEL 

LOADS 

TEST 

PRE-CONSTRUCTION 

POST-CONSTRUCTION 

SECTION 
NO. 

ROCK  LOAD 
OPTION  1 
TSF 

ROCK  LOAD 
OPTIONS  2  &  3 
TSF 

LINER  * 
OPTION  3 
TSF 

ROCK  LOAD 
MPBX  -  CRT 
TSF** 

LINER  STRAIN 
OPTION  3 
TSF 

OVERLOAD  + 
UNDERLOAD  - 
TSF 

1 

(Sta  8+20) 

.52 

.26 

.14 

CIP  Liner 

2 

(Sta  11+32; 

.52 

.26 

.14 

0.162 

3 

(Sta  15+25; 

.52 

.26 

.14 

0.112 

4 

(Sta  24+00 ; 

1.10 

.70 

.35 

0.049 

(WORK  IN  PROGRESS 

) 

5 

(Sta  27+00 ; 

1.10 

.70 

.35 

0.031 

6 
7 

.52 

.26 

.14 

0.031 

(Sta  58+55; 

.52 

.26 

.14  1 

0,118 

8 

(Sta  61+19' 

.52 

.26 

.14 

0.031 

9 

(Sta  91+00' 
(Sta°95+54; 

.52 

.26 

.14 

0.124 

2.4 

1.75 

0.875 

0.307 

*Liner  Design  Loads  Reduced  per  Conf.  OCE  on  5/27/77 
*Rock  Load  by  Interactive  Graphic  Method 


G.    SHAFT  CONSTRUCTION 


27.    INTAKE  STRUCTURE. 

a.  Construction  Method.    Earth  excavation  was  made  with  tem- 
porary support  by  a  single  row  of  PZ-27  sheet  piles  supported  by 
internal  W  24x100  whalers  at  approximately  ten  foot  intervals  from 
elevation  40.0  feet  to  the  top  of  rock  at  approximately  elevation 
0.0  as  shown  on  plate  47.    Additional  support  was  provided  by 
internal  framing  with  diagonal  corner  support  comprised  of  W  14x119 
whalers.    The  intake  box  foundation  was  excavated  in  rock  from 
elevation  0.0  to  -16,29  in  two  lifts  using  17  to  18  foot  deep  pre- 
split  holes  for  the  periphery  of  the  cut.    Pre-split  holes  were 

18"  CC  except  corners  which  were  reduced  to  6"  CC. 

Shaft  excavation  in  rock  consisted  of  a  transition  section 
from  the  base  of  the  intake  box  at  elevation  -16.29  to  -41.07  using  a 
pre-split  corner  round  to  a  circular  section  of  a  26.5  foot  diameter. 
The  shaft  was  then  excavated  using  a  25.5  foot  circular  section  using 
peripheral  pre-split  holes  1.5  foot  on  centers  from  elevation  -96.57. 

All  blasting  was  performed  using  a  Hercules  Unigel  with  a  powder 
factor  for  the  3/4  inch  blast  holes  of  1,35  VF. 

b.  Equipment.    Excavation  removal  performance  in  both  the  earth 
and  rock  was  by  a  100  ton  crane  and  bucket.    Material  was  handled 

with  the  assistance  of  a  TD450  dozer,  a  977  loader  and  a  Bobcat  tractor. 

c.  Rate  of  Progress.     Excavation  inside  of  the  shaft  began  on 
26  October  1979  at  approximately  elevation  45  and  was  completed  to  the 
top  of  rock  on  21  February  1980.    The  first  blast  of  the  pre-split 
holes  was  made  on  27  February  1980  and  was  completed  with  the  drilling 
and  blasting  of  the  tunnel  and  shaft  construction  on  27  September  1980. 
Concreting  of  the  shaft  began  on  28  September  1980  and  was  completed  to 
elevation  40  on  16  April  1981.    Details  of  the  shaft  construction  pro- 
gress are  shown  on  Plate  44. 

d.  Deviations  from  Design.     No  major  deviations  from  design 
occurred  at  the  shaft  excavation,  however,  the  shaft  was  redesigned 
to  accommodate  the  tunnel  misalignment  which  occurred  in  the  area  of 
VE  #1  after  the  mole  drifted  off  course  in  an  area  of  fractured  rock. 
This  required  a  revision  of  the  lower  portion  of  the  shaft  which  is 
shown  in  Plate  47. 

e.  Contract  Modifications.    Two  modifications  were  involved  at 
the  intake  shaft.    The  first  was  for  a  change  resulting  from  a  modifi- 
cation to  the  load  diagram  provided  on  the  contract  drawings  and  by 
the  tunnel  misalignment  in  relationship  to  the  shaft.    The  initial 
modification  is  shown  on  Table  6  Modification  No.  P00019  and  the  second 
modification  No.  P00027  on  Table  5. 
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f.    Design  Verification.     Support  systems  were  monitored  by 
use  of  cross  section  surveys  during  construction.    No  strain  gages 
of  other  monitoring  devices  other  than  the  audible  failures  system 
were  installed.    As  built  drawings  showing  the  final  modified  shape 
of  the  structure  is  shown  on  Plate  47. 

28.      OUTLET  SHAFT 

a.    Construction  Method.     The  shaft  was  constructed  by  driving 
PDA  and  PZ27  sheeting  from  the  existing  ground  surface  at  elevation 
+13  to  elevation  -36.0  whereas  the  original  scheme  was  to  continue 
the  excavation  with  liner  plates  to  the  top  of  rock  at  elevation  -70. 
Settlement  of  the  upper  sheeting  which  was  bottomed  in  an  extension 
clay  zone  required  a  change  of  procedure  and  sheeting  was  driven  inside 
the  upper  section  from  elevation  -33  to  bedrock  following  the  installa- 
tion of  approximately  five  rings  of  five  gage  liner  plates.  Inside 
whalers  varied  from  W  6x25  upper  to  WF  12x65  at  the  lower  elevations, 
A  concrete  ring  was  poured  between  the  upper  and  lower  sheeting  and 
liner  plates  were  used  to  extend  the  upper  sheeting  to  produce  a  coffer- 
dam to  elevation  +27.    Spacing  of  the  shaft  rings  varied  from  four  to 
three  feet.    Excavation  was  made  in  the  earth  section  by  use  of  a  clam 
shell  and  dozer. 

Rock  excavation  in  the  shaft  was  performed  in  half  sections  using 
55  to  60  shot  holes  at  depths  of  6  to  12  feet  in  the  initial  cut  followed 
by  perimeter  trim  shots  at  a  four  foot  depth  on  12  inch  centers. 
Explosives  used  were  Hercules  Unigel  on  the  cut  shots  with  Hercules  E- 
Cord  and  Hercosplit  on  the  perimeter  trim  shots.    Approach  to  tunnel 
grade  was  made  with  bell  out  shots  which  made  the  transition  to  the 
horseshoe  shaped  mole  fabrication  chamber.    The  chamber  was  constructed 
in  two  lifts  separated  into  upper  and  lower  section  at  El  -131  +  .  Periph- 
eral holes  in  the  tunnel  section  used  full  pilot  rounds  and  presplit 
holes  on  slash  rounds. 

Equipment.     Excavation  removed  in  both  earth  and  rock  was 
performed  by  a  100  ton  crane  and  bucket.    Material  was  handled  with  the 
assistance  of  a    977  loader  and  Bobcat  tractor. 

c.  Rate  of  Progress.    Excavation  within  the  shaft  area  began  on 
1  February  1978  and  reached  rock  at  elevation  -72  on  5  August  1978. 
Rock  excavation  proceeded  immediately  and  was  completed  to  elevation 
-150  on  11  December  1978  with  the  cleanup  and  concrete  invert  being 
poured  on  30  January  1979.    No  activity  took  place  at  the  outlet  shaft 
during  the  driving  of  the  tunnel  and  work  was  reinitiated  on 

16  September  1980  with  the  fabrication  of  the  cofferdam.    Work  was 
completed  on  August  21,  1981  with  topsoil  and  seeding.  (See  plate  45) 

d.  Deviation  from  Design.     Several  deviations  from  the  planned 
construction  procedures  occurred  as  are  discussed  in  paragraph  a. 
Construction  Methods.     Further  deviations  occurred  as  result  of  the 
change  in  procedures  with  a  resulting  offset  in  the  vertical  alignment 
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by  one  foot  six  Inches  to  the  northwest.  The  final  as  built  struc- 
ture is  shown  in  detail  on  Plate  48. 


e.  Contract  Modifications.    Five  contract  modifications  amounting 
to  $209,701  occurred  in  the  area  of  the  outlet  shaft.    The  first  modi- 
fication No.  P00016  occurred  as  a  part  of  a  modification  which  Included 
additional  piezometers,  observation  wells  and  settlement  readings 

and  also  contained  among  other  items  the  cost  of  placing  one  foot  of 
crushed  stone  under  the  outlet  structure  base  slab.   The  second  modifi- 
cation No.  P00017  was  for  labor  and  equipment  to  remove  a  buried  con- 
crete slab  and  wood  piles  encountered  during  shaft  excavation.  The 
third  and  fifth  change  orders  which  were  the  largest  Incurred  were  for 
changes  incurred  due  to  the  failure  of  dikes.    See  Table  6,  Modification 
Nos.  P00018  and  P00028.    The  fourth  modification,  Mod.  No.  P00024  was 
a  changed  condition  for  water  encountered  during  the  excavation  in  rock. 
A  more  detailed  account  of  the  description  of  the  modifications  and 
the  reason  for  change  is  shown  on  Table  6. 

f.  Design  Verification.    Design  verification  was  provided  by 
electrical  instrumentation  of  the  ring  beams  using  two  strain  gages 
each  on  the  web  and  the  flanges.    Measurements  were  made  until  failure 
occurred  in  some  of  the  gages.    Monitoring  continued  in  the  measure- 
ments of  the  beam  deflection  by  physical  surveys.   A  safety  system  with 
an  audible  failure  warning  was  also  installed  to  warn  construction  per- 
sonnel of  any  unusual  deformations  in  the  structure. 

29.    BROAD  STREET  SHAFT 

a.    Construction  Method.     The  shaft  was  excavated  in  earth  using 
liner  plates  and  hand  excavation  methods.    Excavation  was  made  in  rock 
using  a  quide  pilot  hole  and  drill  and  blast  methods.    The  lining  was 
a  grouted  cast-in=place  RCP  pipe. 

Equipment.    Primary  equipment  used  for  construction  was  a  clam 
shell  and  hand  labor. 

c.  Rate  of  Progress.    Excavation  for  the  shaft  was  performed  in 
the  earth  portion  by  the  excavation  and  installation  of  liner  plates  for 
the  first  29.0  feet.    Rate  of  excavation  includinq  liner  plates  was  2.6 
feet  per  day.    Excavation  in  rock  by  a  drill,  blast  and  muck  sequence 
for  the  next  121.0  feet  was  at  the  rate  of  4.8  feet  per  day. 

d.  Deviation  from  Desiqn.    No  deviations  from  design  was  made  other 
than  a  change  in  the  section  in  rock  from  Elev  +28.0+_  to  Elev  38.0+  to 
tunnel  crown  at  Elev.  84.259. 

e.  Contract  Modifi cation.   A  sinole  contract  modification  No. 
P00020  was  issued  for  $2,580.00  which  included  the  change  of  rock  eleva- 
tion as  noted  under  paragraph  d.  and  other  work  for  which  description 
and  cost  1s  not  given. 
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f.    Design  Verification.     No  design  verification  was  performed 
on  the  Broad  Street  Shaft  other  than  the  completed  intersection  with 
the  tunnel  crown  which  was  located  within  a  few  inches  of  the  center 
line  of  the  tunnel  crown. 


H.    POSSIBLE  FUTURE  PROBLEMS 


30.  CONDITIONS  THAT  COULD  PRODUCE  PROBLEMS 

Conditions  encountered  during  tunneling  between  Stations  95+42 
and  96+75  resulted  in  high  strains  in  the  crown  of  the  precast  liner 
section  and  failure  of  the  invert  at  the  test  section  at  Station  95+54. 
The  high  strain  accompanied  by  increased  loads  from  the  hydrostatic 
head  of  water  during  dewatering  of  the  tunnel  will  result  in  liner 
stresses  in  excess  of  those  encountered  during  construction  and  subse- 
quent filling  of  the  tunnel. 

31.  RECOMMENDED  OBSERVATIONS 

During  any  future  dewatering  it  is  recommended  that  close  observa- 
tion be  made  of  MBX  No.  10,  anchor  No.  1  (Elevation  -71.0)  located  at 
the  test  section  at  Station  95+54.    This  anchor  deflected  0.6  inches  during 
installation  of  the  tunnel  and  any  further  downward  movement  could  repre- 
sent a  failure  of  the  liner.    If  this  should  occur,  dewatering  should  be 
done  with  caution  as  the  liner  may  require  internal  support  to  prevent 
progressive  failure  of  the  liner  and  possible  daylighting  of  the  tunnel 
crown  to  the  area  of  Park  Street  and  Pope  Park. 


I.  INSTRUMENTATION 


32.    A  complete  documentation  of  the  instrumentation  including  the  plan, 
type,    uses  and  installation  details  is  contained  in  the  report  entitled 
Final  Report,  Geotechnical  Instrumentations,  In-Situ  Stress  Measurements 
and  Photographic  Geologic  Documentation  Park  River  Auxiliary  Conduit, 
Hartford,  CT.    A  copy  of  this  report  is  attached  as  Appendix  £  to  the 
as-built  foundation  report. 


J.    DESIGN  VERIFICATION 

33.    SUPPORT  ASSUMPTIONS 

The  tunnel  support  assumptions  recommended  in  DM  No.  9,  Auxiliary 
Conduit  Tunnel,  Site  Geology,  Foundations,  Concrete  Materials  and  Detailed 
Design  of  Structures,  dated  December  1976  were  modified  prior  to  issuance 
of  the  plans  and  specifications. 
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The  liner  design  levels  which  were  predicted  on  the  rock  load 
configuration  contained  on  Table  2  of  DM  No.  9  were  modified  at  a 
conference  with  OCE  representatives  on  24  May  1977  to  one  half  the 
previously  recommended  Hner  design  loads.    The  rationale  for  this 
reduction  was  based  on  an  assumed  reduction  of  Hner  required 
support  based  on  allowance  1n  EM  1110-2-2901  as  follows: 

(1)  Use  of  steel  sets  as  temporary  support  1n  the  drill  and 
blast  with  an  RQD  of  30  or  less  becomes  a  permanent  part  of  the 
finished  lining. 

(2)  Use  of  permanent  resin  bolts  as  temporary  support  would 
reduce  liner  support  requirements. 

(3)  In  all  mole  operations  the  ultimate  loading  is  reduced  due 
to  the  minimal  shattering  effect  on  the  rock  by  the  mole  coring 
operation.    Final  Hner  design  loadings  were  for  RODs  of  80,  40  and  30. 
Loads  were  respectively  0.275  TSF,  0.55  TSF  and  1.2  TSF  for  drill  and 
blast  and  0.14  TSF,  0.35  TSF  and: 0.875  TSF  for  mole  operation. 

Support  assumptions  for  all  other  portions  of  the  work  are  as 
shown  in  DM  No.  9. 

34.    GROUND  CONDITIONS 

The  subsurface  conditions  discovered  durinq  construction  did  not 
appear  to  exceed  the  predicted  support  assumptions.    The  measured  rate 
and  magnitude  of  loading  as  measured  at  the  test  sections  is  shown  on 
Plates  21  through  30.    A  reworking  of  the  geologic  information  obtained 
durinq  construction  into  the  computerized  interactive  load  Indicated 
that  the  magnitude  and  direction  of  loading  did  not  exceed  the  assumed 
design  conditions.    A  comparison  of  stresses  measured  in  the  Hner  seg- 
ments and  their  relation  to  the  magnitude  of  deflection  in  the  rock 
measured  at  the  respective  test  section  is  shown  on  Table  7. 


K.    CONSTRUCTION  HISTORY  SUMMARY 

35.    The  notice  to  proceed  on  Contract  DACW  33-77-C-0099  was  issued  to 
Roger  Au  on  27  September  1977  and  based  on  the  contractor's  construction 
progress  chart  (see  Plate  44)  submitted  for  approval  on  October  3,  1977 
had  a  contract  completion  date  (revised)  of  26  September  1980.    The  actual 
construction  was  completed  at  the  outlet  works  on  1  September  1981  with 
the  final  topsoil  and  seeding.    In  summary,  the  outlet  works  activities 
opened  and  closed  the  work  effort  on  the  project  since  all  major  activi- 
ties were  carried  on  through  this  shaft.    Major  changes  in  schedules 
occurred  due  to  a  five  month  delay  during  excavation  of  the  outlet  works 
and  a  four  month  delay  in  arrival  and  assembly  of  the  mole.    The  machine 
moled  and  Hned  the  tunnel  in  twelve  months  as  opposed  to  a  nine  month 
projected  schedule.    A  detailed  profile  of  the  rats  of  progress  for  each 
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of  the  structures  and  a  discussion  of  deviations  from  the  contrac- 
tor's pre- construction  progress  scheduled  for  the  major  features 
of  the  contract  is  shown  on  Plates  44  and  45  and  are  1n  Sections  F 
and  G.   The  principal  milestone  of  the  construction  from  the  notice 
to  proceed  on  27  September  1977  was  the  start  of  construction  at  the 
outlet  shaft  on  1  February  1978.    Earth  excavations  at  the  outlet 
shaft  was  completed  on  20  September  1978  and  rock  excavation  was 
completed  to  tunnel  grade  on  11  December  1978.    The  TBM  assembly 
chamber  and  the  back  tunnel  was  completed  by  3  May  1979  and  the  mole 
was  assembled  and  became  operational  by  13  July  1979.    The  TBM 
holed  through  at  the  intake  shaft  on  3  July  1980  having  traveled  a 
distance  of  8,730  feet. 

The  intake  structure  excavation  in  earth  started  on  6  October 
1979  reaching  the  rock  surface  on  24  January  1980.    Rock  excavation 
was  completed  to  grade  on  4  June  1980,  one  month  1n  advance  of  the 
TBM  reaching  the  intake  tunnel. 

The  tunnel  became  operational  on  2  July  1981  after  final  lining 
of  the  intake  and  outlet  shafts  and  final  payment  was  made  on 
25  May  1982. 

Final  cost  was  $24,457,493  including  all  adjustments  and  modi- 
fications, an  increase  of  5H%  over  the  contractor  bid  price  of 
$23,248,185  and  a  decrease  of  \%  below  the  Government  estimate  of 
524,729,815. 


L.    OPERATIONAL  HISTORY 


39.    Since  completion  of  the  project,  the  highest  flow  passed  by 
the  tunnel  was  3,400  cfs  or  63%  of  the  design  capacity  in  June  1982. 
The  tunnel  is  now  operated  by  the  Greater  Hartford  Flood  Commission 
who  report  that  they  have  no  difficulties  with  the  operation  of  the 
auxiliary  tunnel.    All  available  instrument  data  including  surface 
monuments  and  MPBXs  are  continuing  to  be  read  by  the  Greater  Hartford 
Flood  Commission  as  a  part  of  the  operational  agreement. 
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6  Jan.  '8/  Sfarffxc&vat/e/}  inside  cofferdam  at  El.  *■  /5 


2$  frit,  tfirv  2  for,    Mo  tVorA,  cofferdam  f teemed' 


!7  J*iffet9&i  thru  3D  Jofy  19$ 7    Grading  dike  emb&nkmtnf  s/dpes 


3f  Ju/y  Compirfe  #*yjt'nff 


31  Aug,  f$8l  Comptefe  iopso/t  i  $red 


13Q62  CYCLES   DEFAULT  MU-0.516 


13062   CYCLES   DEFAULT  MU-0.516 


CONFIGURATION  OF  BLOCKS  AFTER  13062 
CYCLES (SI2H0URS)  WITHOUT  PINNING, 
SHOWING  SLIPPAGE  OF  3  BLOCKS 


FORCE  VECTORS  AFTER  13062 
CYCLES(5I2  HOURS)  WITHOUT  PINNING 


07712  CYCLES  DEFAULT  MU-0.516 


07712    CYCLES    DEFAULT  MU-0.516 


CONFIGURATION  OF  BLOCKS  AFTER  7712 
CYCLES(302  HOURS)  WITH  A  SIMULA  TED 
ROCKBOLT  APPLYING  4  KIPS  OF  VERTICAL 
FORCE,  SHOWING  FAILURE  STILL  OCCURRING 


FORCE  VECTORS  AFTER  7712 
CYCLES  ( 302  HOURS)  WITH  4  KIPS  OF 
VERTICAL  FORCE 


08337  CYCLES  DEFAULT  MU-0.516 


08337  CYCLES   DEFAULT  MU-0.516 


CONFIGURATION  OF  BLOCKS  AFTER  8337 
CYCLES  (327  HOURS)  WITH  SIMULATED 
ROCKBOLT  APPLYING  6  KIPS  OF  VERTICAL 
FORCE,  SHOWING  A  GENERAL  UPLIFT  OF  BLOCKS 


FORCE  VECTORS  AFTER  8337 
CYCLES (327 HOURS)  WITH  6  KIPS 
OF  VERTICAL  FORCE 


NOTES   ON   ROCK  STRUCTURE 


JOINT  SPACINGS,  ELEVATIONS,  DIP  AND  STRIKE 
WERE  DERIVED  FROM  THE  MPBX-2  CORE  SAMPLES. 

ONE  JOINT  SET  DIPS  30  DEGREES  TO  THE 
SOUTHEAST, HAS  AN  APPARENT  DIP  OF  22 DEGREES 
PROJECTED  ONTO  THIS  NORTH  -  SOUTH  SECTION, 
A  SPACING  OF  9.8  FEET  AND  A  COEFICIENT  OF 
FRICTION  OF  0.5J6. 

THE  SECOND  SET  DIPS  60  DEGREES  TiO  THE 
NORTHEAST,  HAS  AN  APPARENT  DIP  Of  50  DEGREES, 
A  SPACING  OF  21  FEET,  AND  A  COEFICIENT  OF 
FRICTION  OF  0.626.  1 

ONE  COMPUTER  UNIT  OF  FORCE  EQUALS 
ROUGHLY  TWO  KIPS.  ! 


07712  CYCLES  DEFAULT  MU- 

CENTROIO  COORDINATES 


0.516 


X  CENTROfD 
Y  CENTROlO 


476 
325 


APPLJEP  LOAOS 
X  LOAD  *  0 
Y   LOAD      *  5 


3 


X    PORCE  SUM  *  0 

Y  FORCE  SUM  -  | 
MOM.   SUM           t  0 

*  VELOCITY       -  1530 

Y  VELOCITY  -  12  I  7 
ROT.  VtL.            -  16333 


FORCES  AND  LOADS  ON  SIMULATED 
ROCKBOLT 


08337  CYCLES  DEFAULT  MU-0.516 

CENTROlO  COORDINATES  APPLIED  LOADS 

X    CENTROlO     479  X    LOAD  +0 

Y    CENTROlO     329  Y    L.0AO  <6 


X  FORCE  SUM 
Y  FORCE  SUM 
MOM.  SUM 


FORCES  AND  LOADS  ON  SIMULATED 
ROCKBOLT 


SEQUENCE  I-  CROSS  SECTION  2 


DEPARTMENT  OF  THE  ARMY 
NEW  ENGLAND  DMSJON 
COWS  OF  ENGINEERS 
WAlTHAftl.  HASS. 


PARK     RIVER     AUXILIARY  CONDUTT 

ROCK      LOAD  DIAGRAM 

INTERACTIVE      GRAPHIC  METHOD 
TEST    SECTION  2 


PJ_ATE  46 


CORPS  OF  ENGINEERS 


8- 


G 

I 


U.  S.  ARMY 


2'-0"Ovitct  shaft  bend 'sect/an' 
2k>"  Intel  shaft  Irgns'th'm  sec/ion 
l-i'  Inlet  shaft  typical  section 
l'-3?0utlet  staff  typical  section 


'It&lF 


NOTE;  Monotilh  joints  in  cosi'in-phce 
tunnel  l/hihg  shott  be  heated  o 
min.  of  10'  fro™  p&nl  of  tendency. 


SECTIONAL  ELEVATION 

SCA.  L£  I"  -  lO'-O" 


NOTE:  Reinforcement  not 
shown  in  section  0-0 


Shotcrefe  rrtth 

mesh  re/rrforcemenf 

'Clear 


Clear 


DETAIL  SHAFT  LINER  IN  ROCK 

SCALE  M«r-l'~0" 


SECTION  B-B 

(ABOVE   EL. -29.0) 
SCALE  1/4"=  f-  0" 


SECTION  D-D 

SCALE  I"  .  io' -0" 


NOTES" 

/.   For  Petals  of  reclr  supports 

see  sheet  4t- 
2.    Fgr  length  of  remfareemani 

steel  spikes  see  sheet  H. 


SECTION  B-B 


1  toiiiact  No.  DACW  33-77-C-O099 


xrbkm  path 

H 

department  of  the  army 

HEW  IHBIAHD  DVmiQH 
CORP*  OF  ENGINEERS 
WALTHJUrr  MAIL 

GBAPHICSTJIK 


1/4"  ■  I'-O" 

1 

r-  io' 


•VIWILUJI       .  -  l 


\0      i  K) 


PARK  RIVER  LOCAL  PROTECTION 
AUXILIARY  CONDUIT 
INTAKE  SHAFT 
STRUCTURAL  DETAILS 

HARTFORD  '  CONNECTICUT 


SECTION  C-C 

(TYPICAL    SHAFT  SECTION) 
SCALE  l/4"»  l'-  0" 


SHEET  31 


PLATE  47 


